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DEPARTMENT  OF  ENERGY 

[lOCFRPart  796] 

Federal  Loan  Guarantees  for 
Alternative  Fuel  Demonstration 
Facilities;  Proposed  Rulemaking  and 
Written  Comments 

agency:  Department  of  Energy. 
action:  Notice  of  proposed  rulemaking 
and  written  comments. 

summary:  The  Department  of  Energy 
(DOE)  hereby  gives  notice  of  a  proposal 
to  establish  regulations  providing  for  the 
implementation  of  loan  guarantees  and 
other  assistance  for  Alternative  Fuel 
Demonstration  Facilities  Program 
(hereinafter  referred  to  as  AFDP)  as 
authorized  in  Section  207  of  Title  II  of 
the  Department  of  Energy  Act  of  1978 — 
Civilian  Applications  (Pub.  L.  95-238). 
This  Act  provides  loan  guarantee 
authority  for  construction  of  commercial 
or  modular-size  facilities  for  the 
demonstration  of  the  conversion  of 
domestic  coal,  oil  shale,  biomass,  and 
other  domestic  resources  into 
alternative  fuel;  cooperative  agreement 
authority  for  modular-size 
demonstration  facilities  for  the 
conversion  of  domestic  oil  shale  into 
fuel;  and  authority  for  community 
impact  assistance  necessitated  by  the 
construction  of  an  alternative  fuel 
demonstration  facility  assisted  under 
Subsection  19(b)  of  this  Act. 

In  the  preparation  of  this  regulation, 
DOE  determined  that  the  procedures 
required  to  implement  Subsection  19(b) 
(and  other  subsections  applicable 
thereto)  were  unduly  complex  and 
would  delay  the  timely  consideration  of 
demonstration  projects.  However,  the 
availability  of  a  viable  loan  guarantee 
authority  in  DOE  for  the  demonstrations 
of  alternative  fuel  projects  is  necessary 
to  bring  to  commercialization  new 
technologies  for  energy  supplies.  To 
accomplish  this  objective,  the  President 
has  directed  DOE,  as  part  of  his  energy 
message,  to  submit  to  Congress  a 
proposal  to  streamline  DOE's  loan 
guarantee  authority  for  a  broad  range  of 
energy  technology  demonstrations. 

Pursuant  to  the  President's  mandate, 
DOE  has  prepared  draft  legislation 
which  it  will  shortly  submit  to  Congress 
fur  its  consideration.  This  legislation,  if 
enacted,  would  delete  Subsection  19(b) 
(and  other  related  subsections)  of  this 
Act.  However,  DOE  is  still  required  to 
consider  and  issue  this  regulation 
pursuant  to  Subsection  19(i)  of  this  Act. 
Therefore,  DOE  has  decided  at  this  time 
to  meet  this  requirement  by  publishing 


this  proposed  regulation  for  public 
comment.  However,  public  hearings  on 
this  regulation  have  not  been  scheduled 
nor  has  a  closing  date  for  the 
submission  of  comments  been  specified. 
Nevertheless,  DOE  encourages  the 
submission  of  comments  since  many  of 
the  provisions  of  this  regulation  may 
still  be  necessary  in  implementing  the 
proposed  draft  legislation.  In  the  event 
Congress  does  not  enact  the  draft 
legislation,  DOE  will  publish  a  notice  in 
the  Federal  Register  establishing  public 
hearings  on  the  regulation  and  a  closing 
date  for  written  comments. 

DATE:  Comment  due  date  not  yet 
determined.  See  Summary  statement 
above. 

ADDRESS:  Send  comments  to:  Michael  J. 
Perper,  Office  of  Resource  Applicants, 
Room  3324, 12th  and  Pennsylvania 
Avenue  NW.,  Washington,  D.C.  20461. 
FOR  FURTHER  INFORMATION  CONTACT*. 
Department  of  Energy,  Michael  |.  Perper 
(Office  of  Resource  Applications),  Room 
3324, 12th  and  Pennsylvania  Avenue  NW., 
Washington,  D.C.  20461,  202-633-837/  or 
633-8319. 

Department  of  Energy,  Leonard  Rawicz 
(O^ice  of  General  Counsel),  Room  6F055, 
Forrestal  Building,  1000  Independence 
Avenue  SW.,  Washington,  D.C.  20461,  202- 
252-6967. 

Department  of  Energy,  Verlette  Gatlin  (FOI- 
^blic  Reading  Room),  Forrestal  Building, 
Room  GA152, 1000  Independence  Avenue 
SW.,  Washington.  D.C.  20461,  202-252- 
5969. 

Department  of  Energy,  Mr.  Robert  Gillette 
(DOE  Public  Hearing  Management),  Room 
2313,  2000  M  Street  NW.,  Washington,  D.C. 
20461,  202-254-5201. 

SUPPLEMENTARY  INFORMATION: 

I.  Background, 
n.  Proposed  Regulation. 

III.  Program  Information. 
rV,  Comment  Procedures. 

I.  Background 

On  February  25, 1978,  the  Department 
of  Energy  Act  of  1978 — Civilian 
Applications  (Pub.  L.  95-238)  was 
enacted.  Section  207  of  Title  II  of  Pub.  L 
95-238  amended  the  Federal  Nonnuclear 
Energy  Research  and  Development  Act 
of  1974,  Pub.  L.  93-577,  (hereafter 
referred  to  as  the  “Act”)  by  adding  a 
new  Section  19  for  AFDP. 

Subsection  19(b)  (and  related 
subsections)  of  this  Act  provides  the 
Secretary  with  the  authority  to  assist, 
through  loan  guarantees,  the 
construction,  startup,  and  related  costs 
for  commercial  or  modular-size  facilities 
for  the  demonstration  of  the  conversion 
of  domestic  coal,  oil  shale,  biomass,  and 
other  domestic  resources  into 
alternative  fuel  in  an  environmentally 
acceptable  manner,  and  provides  the 


Secretary  with  the  authority  to  assit, 
through  cooperative  and  loan  guarantee 
agreements,  the  construction,  startup, 
and  related  costs  for  modular-size 
facilities  for  the  conversion  of  domestic 
oil  shale  into  fuel.  Subsection  19(k) 
provides  the  Secretary  with  the 
authority  to  provide  community  impact 
assistance  (in  the  form  of  grants,  loan 
guarantees,  direct  loans  or  require  the 
applicant  obtaining  financial  assistance 
for  its  demonstration  facility  to 
internalize  the  socioeconomic  costs  into 
the  demonstration  facility)  for  the 
planning  and  essential  community 
development  that  directly  results  from, 
or  is  necessitated,  by.  one  or  more 
alternative  fuel  demonstration  facilities 
assisted  under  Subsection  19(b)  of  the 
Act.  Some  additional  highlights  of  this 
Act  follow. 

Subsection  19(c)  provides  the 
Secretary  with  the  authority  to  make 
guarantees  only  where  such  guarantees 
are  necessary  to  encourage  financial 
participation  in  an  AFDP  demonstration 
facility.  Guarantees  are  limited  to  not 
more  than  75  percent  of  the 
demonstration  facility’s  total  cost  as 
estimated  at  the  time  the  guarantee  is 
issued.  Further,  Subsection  19(c)(2)(B) 
authorizes  a  maximum  of  60  percent  on 
the  amoimt  guaranteed  to  a  borrower  for 
overruns.  Before  a  guarantee  may  be 
issued,  the  Secretary  must  determine 
that  there  will  be  a  continued 
reasonable  assurance  of  full  repayment 
on  the  part  of  the  borrower  (Subsection 
19(a)(3])  and  that  the  obligation’s 
maximum  maturity  is  the  lesser  of  20 
years  or  90  percent  of  the  facility’s 
projected  useful  economic  life 
(Subsection  19(c)(6)). 

Subsection  19(b)(6)  of  the  Act 
provides  that  loan  guarantees,  to  the 
extent  possible,  be  issued  on  the  basis 
of  competitive  bidding  among  gurantee 
applicants  in  a  particular  energy 
technology  area.  Subsection  19(d) 
requires  that  DOE  request  from  the 
Attorney  General  and  the  Chairman  of 
the  Federal  Trade  Commission  (FTC) 
written  views,  comments  and 
recommendations  concerning  the  impact 
of  each  proposed  loan  gurantee  and 
cooperative  agreement  on  competition 
and  concentration  in  the  production  of 
energy.  If  either  the  Attorney  General  or 
Chairman  of  the  FTC  recommends 
against  making  such  guarantee,  the 
Secretary  may  refer  the  matter  to  the 
President  for  his  determination  on 
whether  it  is  in  the  national  interest  to 
award  the  loan  guarantee  c.  enter  into  a 
cooperative  agreement. 

Subsection  19(e)  of  the  Act  requires 
that  as  soon  as  die  Secretary  knows  the 
geographic  location  of  a  proposed 
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facility  for  Which  a  guarantee  or 
cooperative  agreement  is  sought,  the 
Secretary  shall  inform  the  governor  of 
the  state,  and  officials  of  each  political 
subdivision  and  Indian  tribe,  as 
appropriate,  in  which  the  facility  would 
be  located  or  which  would  be  impacted 
by  such  facility.  The  Secretary  shall  not 
guarantee  or  enter  into  a  cooperative 
agreement  if  the  governor  of  the  state  in 
which  the  proposed  facility  would  be 
located  recommends  that  such  action 
not  be  taken,  unless  the  Secretary  finds 
an  overriding  national  interest  in  taking 
such  action.  If  the  Secretary  decides  to 
guarantee  or  enter  into  a  cooperative 
agreement  despite  the  governor’s 
recommendation  not  to  take  such  action, 
the  burden  is  on  the  Secretary  to  show 
that  the  location  of  the  particular 
demonstration  in  the  governor’s  state  is 
indeed  in  the  national  interest.  The 
Secretary’s  decision  to  award  a 
guarantee  or  enter  into  a  cooperative 
agreement  is  subject  to  judicial  review 
initiated  by  that  governor  and  Hied 
within  90  days  after  that  decision  in 
accordance  with  5  U.S.C.  706(2)(Aj 
through  (D), 

Subsection  19{m)  of  the  Act  provides 
that  the  Secretary  of  Energy  shall  not 
finalize  any  loan  guarantee,  commitment 
to  guarantee,  or  cooperative  agreement 
for  a  demonstration  facility  costing  in 
excess  of  $50  millidn  unless  such 
guarantee,  commitment,  or  cooperative 
agreement  is  specifically  authorized  by 
Congress,  or  both  Houses  of  Congress 
pass  a  resolution  approving  such 
guarantee  or  commitment  to  guarantee, 
or  cooperative  agreement.  For 
demonstration  facilities  costing  less 
than  $50  million,  the  Secretary  shall  not 
finalize  any  loan  guarantee,  commitment 
to  guarantee  or  cooperative  agreement 
until  loan  guarantee  or  cooperative 
agreement  authority  is  provided  by 
Congress.  Prior  to  entering  into  any 
guarantee  or  commitment  to  guarantee, 
or  cooperative  agreement,  appropriation 
authority  pursuant  to  Subsection  19(u)  of 
the  Act  must  also  be  obtained. 
Subsection  19(m)  of  the  Act  also 
requires  the  Secretary  to  submit  a  report 
(on  the  proposed  demonstration  facility 
for  which  a  loan  guarantee  or 
cooperative  agreement  is  being  sought 
by  an  applicant(s]]  to  the  Chairman  of 
the  Committee  on  Science  and 
Technology  of  the  House  of 
Representatives  and  to  the  Chairman  of 
the  Committee  on  Natural  Resources  of 
the  Senate.  This  subsection  also  requires 
that  the  guarantee  or  cooperative 
agreement  shall  not  be  finalized  by  the 
Secretary  prior  to  the  expiration  of  90 
calendar  days  fiom  reciept  of  the  above- 
mentioned  report  by  such  committees. 


Subsections  19(b)(3)  and  (k)(2)  of  the 
Act  require  that  prior  to  issuing  any 
guarantee  under  AFDP,  the  Secreteury 
shall  obtain  the  concurrence  of  the 
Secretary  of  the  Treasury  with  respect 
to  the  timing,  interest  rate  and 
substantial  terms  and  conditions  of  such 
guarantee.  This  is  necessary  to  ensure 
that  the  issuance  of  the  guarantee  will 
have  the  minimum  possible  impact  on 
the  capital  markets  of  the  United  States. 

Subsection  19(k)  of  the  Act  provides 
the  Secretary  with  authority  to  provide 
community  impact  assistance  for  the 
purpose  of  financing  essential 
community  development  and  planning 
which  directly  result  ft'om,  or  are 
necessitated  by,  the  demonstration 
facility  assisted  under  Subsection  19(b) 
of  the  Act.  The  Secretary  may  provide 
the  following  fonns  of  community 
impact  assistance  to  eligible  states, 
political  subdivisions  or  Indian  tribes: 
Planning  assessment  grants, 
management  grants,  loan  guarantees, 
internalization  of  socioeconomic  costs 
into  the  demonstration  project  by  the 
applicant  of  a  demonstration  facility  and 
direct  loans.  Hie  Secretary,  if 
appropriate,  may  provide  assistance  in 
.  the  financing  of  up  to  100  percent  of  the 
cost  of  the  required  planning  and 
essential  community  development. 
Where  multijurisdictions  suffer  adverse 
impacts  resulting  from  a  demonstration 
facility  assisted  under  Subsection  19(b), 
the  Secretary  is  authorized  to  promote, 
to  the  greatest  extent  possible, 
arrangements  for  the  equitable  sharing 
of  Federal  assistance  among  impacted 
communities. 

Subsection  19(b)(4)  pledges  the  full 
faith  and  credit  of  ihe  United  States  to 
the  payment  of  the  guarantee  (both 
principal  and  interest). 

Subsection  19(f)  makes  any  guarantee 
incontestable  except  as  to  the  holder’s 
fraud  or  material  misrepresentation. 

Subsection  19(g)(2)  subrogates  the 
Secretary  to  the  rights  of  the  holder  of 
the  obligation  involved  when  any 
default  payment  is  made  under 
Subsection  19(g)(1),  including  the  right  to 
complete,  maintain,  operate,  lease,  or 
otherwise  dispose  of  any  property 
acquired  and  the  right  to  permit  the 
borrower  (under  an  agreement  with  the 
Secretary)  to  continue  to  pursue  the 
facility  when  this  would  be  in  the  public 
interest.  Subsection  19(g)(3)  requires  the 
Secretary  to  notify  the  Attorney  General 
in  order  that  the  Attorney  General  may 
take  appropriate  action  to  recover 
amounts  of  any  payment  made  fiY)m  the 
assets  of  the  defaulting  borrower. 

Subsection  19(g)(4)  provides  -that 
patents  and  technology  resulting  from 
the  demonstration  facility  shall  be 


treated  as  project  assets  of  such  facility. 
'The  guarantee  ag^ment  must  contain 
provisions  to  protect  the  interests  of  the 
United  States  in  case  of  default  and  to 
have  available  all  the  patents  and 
technology  necessary  for  any  persons 
(including  the  Secretary)  to  complete 
and  operate  the  defaulting  project,  and  a 
provision  specifying  that  such  patents 
and  technology  will  be  available  to  the 
Government  and  its  designees  on 
equitable  terms.  Inventions  made  or 
conceived  in  the  course  of  the  assisted 
projects  (when  title  thereto  is  vested  in 
the  United  States)  shall  not  be  treated 
as  project  assets,  however,  unless  the 
Administrator  determines  that  it  is  in 
the  best  interests  of  the  United  States  to 
do  so.  Subsection  19(r)  provides  that 
“inventions  made  or  conceived  in  the 
course  of  or  under  a  guarantee 
authorized  by  this  section  shall  be 
subject  to  the  title  and  waiver 
requirements  and  conditions  of  Section 
9  of  this  AcL" 

Subsection  19(j)  of  the  Act  requires 
the  Secretary  to  charge  and  collect  fees 
for  loan  guarantees  in  amounts 
sufficient  to  cover  applicable 
administrative  costs  and  reflect  the 
percentage  of  project  costs  guaranteed. 

In  no  event  shall  the  fee  be  less  than  1 
percent  per  annum  of  the  outstanding 
laon  covered  by  the  guarantee. 

Subsection  19(v)  prohibits 
discrimination  in  any  program  of 
activity  assisted  under  the  Section  19  on 
grounds  of  race,  color,  religion,  national 
origin,  or  sex.  Indian  tribes  would  be 
exempt  fi-om  this  provision  with  respect 
to  planning  and  provision  of  public 
facilities  which  are  located  on 
reservations  and  which  are  provided  for 
members  of  the  affected  Indian  tribes  as 
the  primary  beneficiaries. 

Subsection  19  (x)(2)  makes  the 
prevailing  wage  requirements  of  the 
Davis-Bacon  Act  applicable  with  respect 
to  contractors  in  the  performance  of 
construction  work  financed  with 
assistance  under  the  AFDP. 

II.  Proposed  Regulatioa 

'The  proposed  regulation  provides 
interested  sponsors. of  alternative  fuel 
demonstration  facilities  with  general 
guidelines,  requirements  and  procedures 
for  obtaining  loan  guarantees  and 
cooperative  agreements  for  these 
facilities.  In  addition,  the  proposed 
regulation  provides  general  guidelines 
for  community  impact  assistance  to 
states,  political  subdivisions  or  Indian 
tribes,  as  appropriate,  adversely 
impacted  by  the  siting,  construction  and 
operation  of  such  demonstration 
facilities  within  their  jurisdiction  or 
adjacent  thereto. 
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Before  DOE  may  award  a  guarantee, 
commitment  to  guarantee  or  enter  into  a 
cooperative  agreement  for  financing  the 
construction,  startup  and  related  costs 
for  an  AFDP  demonstration  facility, 

DOE  must  obtain  appropriation 
authority  for  AFDP  from  Congress.  At 
the  present  time,  DOE  has  no  such 
appropriation  authority. 

Upon  obtaining  appropriation 
authority,  DOE  intends  to  issue  an 
appendix(ces]  to  this  proposed 
regulation  which  will  set  forth  the 
priorities,  preferences,  competitive 
bidding  techniques,  selection  and 
evaluation  criteria  to  be  considered  by  it 
in  implementing  a  particular  energy 
technology  demonstration  program 
under  the  AFDP. 

This  regulation  implements  the  Act’s 
requirement  to  obtain  competitive 
bidding  in  awarding  loan  guarantees 
under  AFDP.  The  regulation  proposes 
that  DOE  will  use  two  basic  procedures 
to  accomplish  competitive  awards. 

These  are  as  follows: 

(1)  Solicitation  for  loan  guarantee 
applications.  (|  796.7  “Award 
procedural  guidelines  for  loan 
guarantees”  of  this  regulation; 

(2)  Other  competitive  procedures 
which  will  be  implemented  by 
appendices  to  this  regulation  (§  796.7  of 
this  regulation). 

Under  the  first  procedure,  DOE  will 
publish  an  announcement  soliciting 
applications  for  loan  guarantees.  In 
addition,  copies  of  the  aimouncement 
will  be  mailed  to  any  person  known  to 
DOE  to  be  interested  in  responding  to 
such  cm  announcement.  DOE  will 
process  applications  received  in 
response  to  an  annoimcement  in 
accordance  with  the  provisions  of 
S  796.40,  “Application  processing  for  a 
loan  guarantee  for  a  demonstration 
facility,”  of  this  regulation.  When  the 
anticipated  total  cost  of  individual 
projects  of  the  type  specified  in  the 
announcement  is  estimated  by  DOE  to 
exceed  $50  million,  application 
evaluations  will  be  conducted  by  a 
specially  constituted  board  which  will 
follow  the  appropriate  procedures 
specified  in  the  Source  Evaluation  Board 
(SEB)  Handbook  (Procurement 
Regulation  Handbook  No.  1, 44  F.R. 

6038,  January  30, 1979]  appropriately 
modified  to  reflect  the  solicitation 
*  procedure  and  other  requirements  of  this 
regulation.  When  the  anticipated  total 
cost  of  projects  is  less  than  $50  million, 
applications  will  be  evaluated  by  a 
panel  appointed  by  the  appropriate 
Assistant  Secretary.  The  panel  will 
utilize  procedures  similar  to  those 
specified  in  DOE’s  Procurement 
Regulation  Handbook  No.  1  for  source 


evaluation  panels.  The  specially 
constituted  board  or  panel  will,  after 
evaluating  the  applications,  rank  them 
in  the  order  of  preference  and  forward 
these  applications  to  the  selection 
official.  If  the  total  cost  of  the  individual 
projects  from  which  the  selection  is  to 
be  made  is  $50  million  or  less,  then  the 
selection  official  shall  be  the 
appropriate  Assistaiit  Secretary  or  his/ 
her  designated  representative.  If  the 
total  cost  exceeds  $50  million,  then  the 
selecting  official  shall  be  the  Secretary 
or  his  designated  representative. 

Whenever  th6  solicitation  procedures 
described  do  not  fully  meet  the 
requirements  of  a  particular  technology 
to  be  demonstrated  under  AFDP,  then 
DOE  will  specify  alternative  competitive 
solicitation  procedures  designed  for 
such  purpose.  These  procedures  will  be 
implemented  by  appendix(ces)  to  this 
relation  and  will  be  specific  with 
regard  to  both  the  technology  to  be 
employed  and  the  method  of  solicitation, 
evaluation  and  award  of  loan  ^ 
guarantees  to  be  used. 

In  accordance  with  §  796.14 
“Cooperative  agreement  requirements 
and  conditions  for  a  modular-size  oil 
shale  facility,”  a  cooperative  agreement 
shall  be  awarded  only  for  a 
demonstration  facility  that  is 
determined  by  the  Secretary  to  be 
constructed  at  a  modular  size  for  the 
conversion  of  oil  shale  into  alternative 
fuel.  Modular  shale  oil  facilities 
supported  by  cooperative  agreements 
shall  meet  the  requirements  of  Section  8 
and  other  provisions  of  the  Act  and  also 
applicable  DOE  regulations  pertaining  to 
cooperative  agreements  (see  proposed 
DOE  assistance  regulation  for 
Cooperative  Agreements,  44  FR  20594, 
April  5, 1979).  The  Secretary  may  not, 
however,  provide  loan  guarantee 
assistance  to  a  full-size  oil  shale  facility 
prior  to  the  construction  and  successful 
demonstration  of  a  modular-size  facility 
producing  between  6,000  and  10,000 
barrels  of  oil  per  day. 

Section  §  796.17  of  this  regidation 
provides  that  cooperative  agreements 
and  loan  guarantees  or  commitments  to 
guarantee  entered  into  under  this 
regulation  shall  incorporate,  to  the 
extent  appropriate,  the  patent  and 
waiver  provisions  contained  in  DOE’s 
regulations  on  “Patents,  Data  and 
Copyrights”  (41  CFR  Part  9-9)  and 
appropriate  data  and  copyright 
provisions.  Since  these  requirements  are 
unique  to  Federal  Loan  Guarantee 
programs,  public  comments  are 
specifically  requested  on  this  provision. 

Section  796.10(a),  (b)  &  (c) 
“Demonstration  facility  requirements 
and  conditions”  of  Uiis  regulation. 


provides  that  a  demonstration  project 
under  AFDP  will  be  in  conformance 
with  established  environmental 
regulations.  Applicants  are  required  to 
provide  DOE  with  an  environmental 
report  that  will  analyze  the 
environmental  impacts  associated  with 
the  conunercial  opefation  of  the  project 
throughout  its  useful  life  and  any 
essential  community  development  to  be 
assisted  pursuant  to  Subpart  F, 
“Community  Impact  Assistance.”  of  this 
regulation.  Any  specific  actions  under  a 
guarantee,  such  as  approval  of  a 
disbursement,  shall  not  be  made  unless 
the  applicable  requirements  of  NEPA 
and  the  DOE  implementing  NEPA 
requirements  have  been  met.  In  addition 
Executive  Order  11988 — ^Floodplain 
Management,  and  Executive  Cfrder 
11990 — ^Protection  of  Wetlands,  require 
the  review  of  proposed  projects  to 
determine  the  impact  on  floodpthins  and 
wetlands.  Policies  and  procedures 
regarding  floodplain/wetland  review  are 
contained  in  10  CFR  Part  1022, 44  FR 
12594,  March  7. 1979  (see  S  796.10  of  this 
regulation).  DOE  will  review  the 
environmental  information  submitted  by 
applicants  for  guarantee  under  AFDP  to 
determine  if  such  applicant’s  project 
conforms  to  these  Executive  Orders  and 
DOE  regulations  implementing  such 
Orders. 

Loans  guaranteed  under  this 
regulation  may  be  funded  through 
private  lenders  or  the  Federal  Financing 
Bank  (FFB)  in  accordance  with  §  796.18, 
“Loan  funding.”  Fimding  through  private 
lenders  will  have  preference  (imder 
AFDP)  except  whenever  the  ^cretary 
determines,  after  consultation  with  the 
Secretary  of  Treasury  and  negotiation(s] 
with  the  private  lender,  if  any,  that  the 
interest  rate,  maturity,  lending  fees,  or 
other  terms  and  conditions  applicable  to 
the  borrower  do  not  reflect  the  value  of 
a  guarantee  backed  by  the  full  faith  and 
credit  of  the  United  States.  Whenever  a 
loan  is  funded  through  the  FFB.  the  loan 
will  be  serviced  in  accordance  with  the 
loan  servicing  requirements  as 
described  in  §  796.50,  “Loan  servicing,” 
of  Subpart  D  of  this  regulation  by  parties 
acceptable  to  the  Secretary.  The  cost  of 
servicing  will  be  paid  by  the  borrower. 

In  addition,  the  borrower  shall  pay  the 
guarantee  fee  directly  to  the  Secretary. 
Such  fee  may  be  included  as  a  project 
cost. 

Guarantee  agreements  approved  in 
accordance  with  this  regulation  will 
provide  that  the  loan  be  serviced  with 
the  care  and  diligence  in  the 
disbursement,  servicing  and  collection 
of  the  loan  that  would  be  exercised  by 
any  prudent  servicer  dealing  with  a 
similar  loan  without  a  guarantee. 
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Section  796.51,  ‘‘Loan  disbursement," 
provides  the  conditions  that  must  be  met 
prior  to  funds  being  disbursed  to 
borrowers.  First,  the  lender  or  other 
party  servicing  the  loan  must  (i)  comply 
with  the  notification  requirements  set 
forth  in  §  796.50(b)(1)  and  (2)  of  ‘‘Loan 
servicing"  and  (ii)  the  lender  or  other 
party  servicing  the  loan  must  have 
received  notice  from  the  Secretary  that 
the  disbursement  for  the  applicable 
milestone  is  approved.  Secondly,  the 
lender  or  other  party  servicing  the  loan 
must  receive  from  the  borrower 
satisfactory  documentary  evidence  that 
loan  drawdowns  requested  will  be  used 
to  pay  allowable  project  costs  incurred 
or' to  provide  dociunentation  setting 
forth  the  purposes  for  which  the 
drawdown  is  requested  and  an 
attestation  that  Ae  disbursements  will 
be  used  only  for  such  purposes. 

Signature  on  the  requesting  document 
will  be  made  by  a  person  authorized  to 
order  the  expenditure  of  the  borrower’s 
funds.  Specific  public  comment  is 
desired  on  this  section  of  the  regulation. 

The  regulation  provides  in  §  796.54, 
“Assignment,”  that,  except  as  may  be 
required  by  law,  a  holder  may,  with  the 
Secretary’s  approval,  assign  to  another 
party  certain  rights  and  obligations 
under  the  loan  or  guarantee  agreement. 
Such  assignment  will  be  in  accordance 
with  the  provisions  of  the  guarantee 
agreement.  The  lender,  except  to  the 
extent  that  specific  limitations  provided 
by  law  or  in  the  guarantees  do  not 
permit,  may  provide  dther  lenders  with 
participating  shares  in  the  loan  without 
the  prior  consent  of  the  Secretary.  The 
guarantee  agreement  will  specify  to 
what  extent  and  in  what  manner  the 
loan  may  be  divided  into  shares.  The 
lender  will  give  advance  written  notice 
to  the  Secretary  when  participating 
shares  are  so  provided.  The  notice  shall 
provide  the  participant’s  business, 
name,  address,  telephone  number,  and 
name  of  official  to  contact.  However,  the 
original  lender  will  continue  to  be 
responsbile  for  and  perform  the 
servicing  provisions  of  the  loan 
guarantee  agreement  unless  the 
Secretary  approves  a  substitute  party  to 
service  the  loan.  Public  comment  on  the 
assignment  procedures  is  particularly  ' 
desired  since  this  procedure  may  affect 
the  marketability  of  guaranteed  loans. 

At  the  discretion  of  the  Secretary,  a 
guarantee  agreement  may  be  amended 
to  increase  the  amoimt  of  the  loan 
guaranteed  in  the  event  that  the  actual 
project  cost  incurred  during  the 
construction  and/or  startup  phase  of  the 
project  exceeds  the  original  estimated 
project  cost.  In  no  event  may  the 
guarantee  be  increased  to  cover 


overruns  that  amount  to  more  than  60 
percent  of  the  actual  overrun  costs. 
Certain  conditions  as  set  forth  §  796.16 
“Cost  overruns,”  must  be  met  before  the 
Secretary  may  determine  whether  to 
increase  the  guarantee  amount  to  cover 
cost  overruns.  First  the  Secretary  must 
be  notified  as  soon  as  an  overrun  is 
anticipated  along  with  the  reasons  for 
such  cost  overrun.  Second,  the  borrower 
must  provide  a  revised  expected 
completion  date,  and  the  estimated  total 
construction  and  startup  costs  for  the 
project.  Third,  the  borrower,  must 
submit  an  acceptable  plan  indicating 
how  the  borrower’s  share  of  the  cost 
overnms  will  be  funded.  Fourth,  the 
borrower  must  provide  a  list  of  the 
additional  collateral,  if  any,  to  be- 
pledged  for  the  increased  guarantee(s) 
to  cover  the  expected  cost  ovemms. 
Finally,  the  borrower  must  provide 
updated  information  on  the  project 
economics  to  indicate  that  a  reasonable 
assurance  of  repayment  of  the 
guaranteed  loan  (including  the  cost 
ovemms)  still  exists.  Based  on  the 
information  submitted  by  the  borrower 
and  other  information  known  to  the 
Secretary,  the  Secretary  then  must 
determine  whether  (1)  The  continuation 
of  the  project  is  worthwhile  to  meet 
AFDP  objectives  and  is  in  the  public 
interest;  or  (2)  the  probable  net  costs  to 
the  Government  in  increasing  the 
guarantee  amounts  to  reflect  the 
increase  in  the  loan  guaranteed,  in  the 
event  of  cost  overruns,  will  be  less  than 
^  that  which  would  result  in  the  event  of 
default. 

Section  796.60,  "Default  demand, 
payment  and  collateral  liquidation,"  of 
this  regulation  provides  that  if  a  partial 
guarantee  exists,  funds  received  by  the 
lender  as  a  result  of  a  liquidation  action 
will  be  applied  as  follows; 

(1)  First,  to  the  payment  of  reasonable 
and  customary  fees  and  expenses 
incurred  in  the  liquidation  process,  and 
as  set  forth  in  the  liquidation  plan;  and 

(2)  Second,  distributed  among  the 
legal  owners  of  interests  in  the  loan 
prorated  in  accordance  with  their 
relative  percentage  ownership  of  the 
loan. 

Section  19  of  the  Act  does  not  include 
a  provision  regarding  taxable  or 
nontaxable  instruments  backed  by 
Federal  guarantees.  In  subparagraph 
(a)(19)  of  §  796.84,  “Guarantee 
requirements  and  conditions  for  the 
purpose  of  financing  essential 
community  development,”  of  Subpart  F 
of  this  regulation,  DOE  proposes  to 
adopt  the  policy  that  it  will  not 
guarantee  an  instrument  issued  by  a 
state  or  political  subdivision  for 
flnancing  essential  community 


development  which  results  in 
nontaxable  income  to  the  holder.  Public 
comments  are  particularly  desired  with 
respect  to  §  796.84(a)(19)  as  to  the  efrect 
this  provision  will  have  on  the  AFDP. 

’The  term  “biomass"  is  deHned  in 
Subsection  19(o)  of  the  Act  as  including, 
but  not  limited  to,  animal  and  timber 
waste,  municipal  and  industrial  waste, 
sewage,  sludge,  and  oceanic  and 
terrestial  crops.  Section  19  of  the  Act 
also  provides  loan  guarantee  authority 
in  Subsection  19(y)  of  the  Act  for 
financing  the  construction  and  startup 
costs  of  demonstration  facilities  for  the 
conversion  of  municipal  or  industrial 
waste,  sewage,  sludge,  or  other 
municipal  organic  wastes  into  alternate 
fuels.  Separate  regulations  are  now 
being  prepared  by  the  Office  of 
Conservation  and  Solar  Applications  for 
the  Urban  and  Industrial  waste 
programs  as  set  forth  in  Subsection  19(y) 
of  the  Act.  Therefore,  the  definition  of 
“biomass”  in  the  AFDP  regulation  is 
directed  to  animal  and  timber  waste, 
and  oceanic  and  terrestrial  crops. 

III.  Program  Information 

In  accordance  with  the  DOE  Order 
2030.1  dated  December  18, 1978 
implementing  Executive  Order  12044, 
“Improving  Government  Regulations," 
DOE  has  determined  that  the  proposed 
regulation  is  significant  since  it  is 
related  to  the  President’s  goal  of 
encouraging  production  and  use  of 
alternative  fuels.  This  DOE  order  also 
requires  the  preparation  of  an  economic 
regulatory  analysis  if  the  regulation  is 
likely  to  have  a  major  economic  impact. 

The  proposed  regulation  provides 
general  guidelines  for  AFDP  and  for 
community  impact  assistance,  but  does 
not  specify  or  authorize  the  award  of 
guarantees  for  any  demonstration 
project  under  AFDP.  DOE  intends  to 
issue  an  appendix! ces)  to  this  proposed 
regulation  which  will  set  forth  the 
priorities,  preferences,  competition 
techniques,  selection,  and  evaluation 
criteria  to  be  considered  by  it  in 
implementing  a  particular  energy 
technology  demonstration  project,  when 
Congressional  authority  to  issue  such 
guarantees  is  provided  by  law  (see 
Subsection  19(u)  of  the  Act). 

’The  economic  impacts  of  the  proposed 
regulation  are  not  presently  quantifiable 
because  the  number  of  guarantees  and 
the  types  of  alternative  fuel 
demonstration  facilities  receiving  such 
guarantees  have  not  yet  been  authorized 
by  Congress.  DOE  has  determined  that 
the  proposed  regulation  will  not  have 
major  economic  impacts  which  would 
require  the  preparation  of  an  economic 
re^atory  analysis,  as  specified  by  DOE 
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Order  2030.1.  However,  as  appendices  to 
this  regulation  are  published  hereafter, 
such  appendices  may  require  the 
preparation  of  an  economic  regulatory 
analysis  (as  required  in  DOE  Order 
2030.1)  if  the  program  authorized  by  the 
appendix  is  determined  to  be  significant 
and  is  likely  to  have  a  major  economic 
impact. 

On  January  11, 1978,  DOE  published  a 
notice  in  the  Federal  Register  (43  FR 
1637)  to  the  effect  that  final 
programmatic  environmental  impact 
statement,  ERDA  1547  (available  from 
the  National  Technical  Information 
Service,  U.S.  Department  of  Commerce, 
5825  Port  Royal  Road,  Springfield, 

Virginia  22161,  or  for  public  view  at  the 
Freedom  of  Information  Public  Reading 
Room,  Room  GA-152,  Department  of 
Energy,  Forrestal  Building,  1000 
Independence  Avenue,  SW., 

Washington,  D.C.),  Alternative  Fuel 
Demonstration  Program,  was  filed  with 
the  Council  on  Environmental  Quality, 
The  statement  was  prepared  (pursuant  ~ 
to  the  National  Environmental  Policy 
Act  of  1969  (NEPA)  42  U.S.C.  4321  et 
seq..  Pub.  L  91-190)  to  identify  potential 
environmental  and  socioeconomic 
impacts  which  may  be  expected  from 
the  commercial  demonstration  program 
of  alternative  fuels  that  would  be 
assisted  through  the  award  of  financial 
assistance  (in  the  form  of  loan 
quarantees  and/or  cooperative 
agreements)  and  to  estimate  those 
generic  environmental  impacts 
associated  with  an  entire  alternative 
fuels  industry  at  production  levels 
ranging  from  350,000  to  1.7  million 
barrels  per  day. 

This  Environmental  Impact  Statement 
will  provide  the  environmental  input  for 
future  decisions  on  the  program.  It  will 
also  serve  as  a  reference  for  site-specific 
environmental  reviews  that  will  be 
prepared  in  accordance  with  DOE's 
NEPA  regulations  and  in  connection 
with  the  issuance  of  individual  Federal 
loan  guarantees  under  this  regulation. 

IV.  Comment  Procedures 

A.  Written  Comments.  Interested 
parties  are  encouraged  to  submit  written 
comments  with  respect  to  the 
regulations  to:  Office  of  Public  Hearings 
Management,  Room  2313,  Box  WK,  2000 
M  Street,  NW.,  Washington,  D.C.  20461. 
Comments  should  be  identified  on  the 
outside  of  the  envelope  and  on  the 
documents  submitted  to  DOE  with  the 
designation,  “Loan  Guarantees  for 
AFDP.”  Ten  copies  should  be  submitted. 
All  information  or  data  which  you 
consider  to  be  confidential  must  be 
clearly  marked,  "Confidential 
Treatment  Requested. "  In  this  case,  only 


one  copy  need  be  submitted.  Material  so 
marked  must  be  accompanied  by  a 
statemnet  in  support  of  the  request  for 
confidentiality,  or  it  will  be  returned, 
and  will  not  be  considered  in  connection 
with  this  proposed  regulation.  DOE 
reserves  the  right  to  determine  the 
confidential  status  of  the  information  or 
data  and  to  treat  it  according  to  its 
determination. 

Comments  received  with  respect  to 
provisions  in  the  proposed  Urban  Waste 
Demonstration  Facilities  Guarantee 
Program  and  the  Industrial  Waste 
Demonstration  Facilities  Guarantee 
Program  regulation  (Urban  and 
Industrial  Waste  Programs)  which  are 
identical  or  similar  to  provisions  in  the 
AFDP  regulation  will  be  considered  in 
the  proposed  rulemaking  process  of  the 
AFDP,  because  the  Urban  and  Industrial 
Waste  Programs  and  the  AFDP  are 
authorized  under  the  same  statue 
(Section  207  of  Title  II  of  thte  Department 
of  Energy  Act  of  1978 — Civilian 
Applications  (Pub,  L.  95-238)). 

DOE  has  decided  not  to  require  a 
closing  date  for  submission  of  such 
comments  in  light  of  the  draft  legislation 
(to  streamline  the  loan  guarantee 
procedures)  being  submitted  to  Congress 
for  its  consideration.  Nevertheless,  DOE 
still  encourages  comments  on  this 
regulation  since  many  of  its  provisions 
would  be  included  in  the  regulations 
which  would  implement  the  loan 
guarantee  authority  specified  in  the 
draft  legislation. 

In  the  event  Congress  does  not  enact 
the  draft  legislation  into  law,  DOE  will 
publish  a  notice  in  the  Federal  Register 
establishing  public  hearing  on  the 
proposed  relation.  On  the  other  hand, 
if  Congress  enacts  the  draft  legislation 
into  law,  DOE  will  publish  a  notice  in 
the  Federal  Register  withdrawing  this 
proposed  regulation. 

This  regulation  is  divided  into  six 
subparts: 

Subpart  A — General  Provisions. 

Subpart  B — Applications  and  General  Filing 

Instructions. 

Subpart  C — Application  Processing. 

Subpart  D — Guarantee  and  Project 

Administration. 

Subpart  E — ^Default. 

Subpart  F — Impact  Assistance. 

The  proposed  regulation  is  as  follows: 

Issued  in  Washington.  D.C..  June  21, 1979 
Stanley  I.  Weiss, 

Acting  Assistant  Secretary  for  Resource 
Applications. 

It  is  proposed  to  add  a  New  Part  796 
to  Title  10  of  the  Code  of  Federal 
Regulations  to  read  as  follows: 


PART  796->FEDERAL  LOAN 
GUARANTEES  FOR  ALTERNATIVE 
FUEL  DEMONSTRATION  FAC|UTIES 

Subpart  A— General  Provisions 


Sec. 

796.1 

Purpose. 

796.2 

Objectives. 

796.3 

Definitions. 

796.4 

Program  management. 

796.5 

Financial  assistance — general. 

796.6 

Citizenship  requirements. 

796.7 

Award  procedural  guidelines  for  loan 

guarantees. 

796.8 

Projects  utilizing  Federal  leases. 

796.9 

Project  costs. 

796.10 

Demonstration  facility  requirements 

and  conditions. 

796.11 

Guarantee  requirements  and 

conditions. 

796.12 

Loan  agreement  requirements  and 

conditions. 

796.13 

Guarantee  fees. 

796.14 

Cooperative  agreement  requirements 

and  conditions  for  a  modular  size  oil 


shale  facility. 

796.15  Principal  and  interest  assistance 
contract. 

796.16  Cost  overruns. 

796.17  Patent  and  technical  data. 

796.18  Loan  funding. 

796.19  Applicability  of  other  laws. 

796.20  Full  faith  and  credit  and 
incontestability. 

796.21  Deviations. 

Subpart  B— Applications  and  General  Filing 
Instructions 

796.30  Applications. 

796.31  General  filing  instructions  for  a 
demonstration  facility. 

796.32  Supporting  information  for  a 
derponstration  facility. 

Subpart  C— Application  Processing 

796.40  Application  processing  for  a  loan 
guarantee  for  a  demonstration  facility. 

796.41  Application  procesing  for  a 

cooperative  agreement  for  a  modular  size 
oU  shale  facility.  ^ 

796.42  Closing  requirements  for  a  loan 
guarantee. 

Subpart  D— Guarantee  and  Project 

Administration 

796.50  Loan  servicing. 

796.51  Loan  disbursements. 

796.52  Financial  assistance  fund. 

796.53  Reduction  or  withdrawal  of  a 
guarantee. 

796.54  Assignment.  ~ 

796.55  Project  monitoring. 

796.56  Survival  of  financial  assistance 
agreement. 

796.57  Other  Federal  assistance. 

796.58  Appeals. 

796.59  Examination  of  project  records. 

Subpart  E— Default 

796.60  Default,  demand,  payment  and 
collateral  liquidation. 

796.61  Perfection  of  liens  and  preservation 
of  collateral. 
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Subpart  F— Community  Impact  Assistance 

796.70  Purpose  of  community  impact 
assistance. 

796.71  Community  impact  assistance. 

796.72  DOE  technical  assistance. 

796.73  Coordination  with  other  Federal 
agencies. 

796.74  Eligibility  for  a  plaiming  assessment 
grant 

796.75  Eligibility  for  a  management  grant 

796.76  Applications  for  a  planning 
assessment  grant  or  a  management  grant. 

796.77  Supporting  information  for  a  planning 
assessment  grant  and  managment  grant. 

796.78  Plamiing  assessment  grant  and 
management  grant  conditions  and 
requirements — general. 

796.79  Grant  application  processing. 

796.80  Eligibility  for  a  loan  guarantee  for  the 
purpose  of  financing  essential 
community  development 

796.81  Filing  an  application  for  a  loan 
guarantee  for  ^e  purpose  of  financing 
essential  community  development 

796.62  Supporting  information  for  a  loan 
guarantee  for  the  purpose  of  financing 
essential  community  development. 

796.63  Allowable  project  costs  fOT  essential 
community  development 

796.84  Guarantee  requirements  and 
conditioiu  for  the  purpose  of  financing 
essential  community  development 

796.85  Loan  agreement  requirements  and 
conditions  for  a  loan  guarantee. 

796.66  Loan  guarantee  application 
processing. 

796.87  Eligibility  for  a  direct  loaiL 

796.88  Filing  an  application  for  a  direct  loan. 

796.89  Supporting  information  for  a  direct 
loan. 

796.90  Direct  loan  requirements  and 
conditions. 

796.91  Direct  loan  application  processing. 

796.92  Assigiunent  or  transfer  of  a  direct 
loaiL 

796.93  Cancellation  of  a  direct  loan. 

796.94  Default  on  a  direct  loaiL 

796.95  Cost  internalization  for  essential 
community  development 

796.96  Principal  mid  interest  assistance  for 
community  impact  assistance  loan 
guarantee  and  direct  loan. 

796.97  Environmental  evaluation  of 
essential  community  development. 

.  796.98  Essential  community  development 
monitoring  and  audit 

796.99  Examination  of  essential  community 
development  records. 

Authority:  Subsection  19(i)  of  the  Federal 
Nonnuclear  Energy  Research  and 
Development  Act  of  1974  (Pub.  L  93-577)  and 
the  Department  of  Energy  Organization  Act 
Pub.  L  95-91,  Section  644,  et  seq. 

Subpart  A— General  Provisions 
§  796.1  Purpose. 

The  purpose  of  this  regulation  is  to  set 
forth  policies  and  procedures  under 
which  qualified  applicants  may  obtain 
financial  assistance,  backed  by  the  full 
faith  and  credit  of  the  United  States  for 
financing  the  construction,  startup,  and 
related  costs  for  demonstration  facilities 


for  the  conversion  of  domestic  coal,  oil 
shale,  biomass,  and  other  domestic 
resources  in^o  alternative  fuels.  It  is  also 
the  piurpose  of  this  regulation  to  set  forth 
policies  and  procedures  for  providing 
commimity  impact  assistance  for 
planning  and  essential  community 
development  to  eligible  states,  political 
subdivisions,  and  Indian  tribes, 
appropriately,  which  would  be 
adversely  impacted  by  the  siting, 
construction  and  operation  of  such 
demonstration  facility(ies)  within  their 
jiuisdiction  or  adjacent  thereto. 

§  796.2  Objectives. 

(a)  The  objectives  of  the  Loan 
Guarantees  for  Alternative  Fuel 
Demonstration  Facilities  Program 
(AFDP)  are: 

(1)  To  assure  Federal  support  to  foster 
a  demonstration  program  to  produce 
alternative  fuels  from  domestic  coaL  oil 
shale,  biomass,  and  other  domestic 
resources; 

(2)  To  authorize  assistance,  through 
loan  guarantees,  for  the  construction, 
startup,  and  related  costs  for 
commercial  or  modular  size  facilities  for 
the  demonsb*ation  of  the  conversion  of 
domestic  coal,  oil  shale,  biomass  and 
other  domestic  resources  into 
alternative  fuels  in  an  environmentally 
acceptable  maimer, 

(3)  To  authorize  assistance,  through 
cooperative  agreements,  for 
construction,  startup,  and  related  costs 
for  modular  size  facilities  for  the 
conversion  of  domestic  oil  shale  into 
alternative  fuels  in  an  environmentally 
acceptable  manner; 

(4)  To  gather  information  about  the 
tecbnological,  economic,  environmental, 
and  social  costs,  benefits,  and  impacts 
of  such  demonstration  facilities; 

(5)  To  assure  that  adequate  planning 
and  financing  of  essential  community 
development  is  available  to  eligible 
states,  political  subdivisions  and  Indian 
tribes,  as  appropriate,  for  adverse 
community  impacts  resulting  from  the  ' 
siting,  construction  and  operation  of  a 
demonstration  facility.  Grants,  loans 
guarantees,  direct  loans,  or  the 
requirement  that  the  appliccmt  obtaining 
financial  assistance  for  its 
demonstration  facility  to  internalize  the 
socioeconomic  costs  into  the 
demonstration  project  may  be  provided 
to  such  states,  political  subdivisions, 
and  Indian  tribes  for  such  planning  and 
essential  community  development. 

§  796.3  Definitions. 

For  the  purposes  of  this  regulation: 

(a)  “Act”  means  the  Federal 
Nonnuclear  Energy  Research  and 
Development  Act  of  1974,  Pub.  L  93-577, 


as  amended  by  Section  207  of  Title  II  of 
Pub.  L  95-238. 

(b)  “Alternative  fuel”  means  those 
oils,  gases,  and  other  energy  forms 
produced  or  synthesized  from  shale, 
coal,  and  biomass  and  other  domestic 
resources. 

(c)  “Biomass”  shall  include  animal 
and  timber  waste,  and  oceanic  and 
terrestrial  crops. 

(d)  “Demonstration”  means  the  ge 
establishment  of  a  facility  to  exhibit  the 
technical,  economic,  and  environmental 
feasibility,  normally  under  commercial 
conditions,  of  a  device,  technique,  or 
process  which  converts  domestic  coal, 
oil  shale,  biomass,  and  other  domestic 
resources  into  alternative  fuel. 

(e)  “Modular  size”  means  a  facility 
integrating  a  modular  unit  using 
ciMiunercial  sized  components;  in  the 
case  of  the  conversion  of  oil  shale  into 
alternative  fuel,  such  modular  size 
facilities  are  those  that  can  produce 
between  6,000  and  10,000  barrels  of  oil 
equivalent  per  day. 

(f)  “Project”  means  a  group  of 
interrelated  tasks  undertaken,  or 
intended,  by  the  prospective  applicant 
for  a  demonstration  facility  which,  when 
completed,  will  result  in  the  production 
of  alternative  fuels. 

(g)  “Applicant”  means: 

(1)  For  the  purpose  of  demonstration 
facilities,  any  in^viduaL  firm, 
corporation,  company,  partnership, 
association,  society,  trust,  joint  venture, 
joint  stock  company,  or  other 
governmental  non-Federal  entity  that 
has  the  authority  to  enter  into  the 
financial  assistance  agreement  being 
sought  and  is  requesting  assistance 
under  this  regulation. 

(2)  For  the  purpose  of  community 
impact  assistance,  any  eligible  state, 
political  subdivision,  or  Indian  tribe,  as 
defined  below,  which  has  the  authority 
to  enter  into  financial  assistance 
agreements  being  sought  and  which  is 
requesting  assistance  imder  this 
relation. 

(h)  “Borrower”  means: 

(1)  For  the  purpose  of  assistance  for  a 
demonstration  facility,  any  applicant  (as 
defined  in  S  796.3(g)(1))  who  has  an 
application  approved  by  the  Secretary 
and  who  enters  into  a  loan  which  is 
guaranteed  imder  this  regulation. 

(2)  For  the  purpose  of  community 
impact  assistance,  any  applicant  (as 
defined  in  §  796.3(g)(2)).  who  has  had  an 
application  approved  by  the  Secretary 
and  who  enters  into  a  loan  which  is 
guaranteed  imder  this  regulation  or  who 
receives  a  direct  loan. 

(i)  “Assistance  recipient”  means  any 
borrower,  grantee  or  participant  to  a 
cooperative  agreement  receiving  Federal 


funds  for  any  program  authorized  by 
this  regulation. 

(j)  "Holder”  means  an  individual  or 
any  legal  entity  such  as  a  partnership  or 
corporation,  who  has  lawfully 
succeeded  in  due  course  to  all  or  part  of 
the  rights,  title,  and  interest  in  the 
guaranteed  portion  of  the  loan. 

(k)  "Indian  tribe”  means  any  tribe, 
band,  or  community  having  a  governing 
body  recognized  by  the  Secretary  of 
Interior. 

(l)  "Indian  lands"  means  all  lands, 
including  mineral  interests  within  the 
exterior  boundaries  of  any  Federal 
Indian  reservation,  notwithstanding  the 
issuance  of  any  patent  and  including 
rights-of-way  to  all  lands  including 
mineral  interests  held  in  trust  for  or 
supervised  by  an  Indian  tribe. 

(m)  "Lender”  means  any  individual, 
partnership,  corporation.  Federal  entity 
or  other  legal  entity  formed  for  the 
purpose  of,  or  engaged  in  the  business  of 
lending  money.  Examples  of  lenders 
may  include,  but  are  not  limited  to, 
commercial  banks,  savings  and  loan 
institutions,  insurance  companies, 
factoring  companies,  investment 
banking  organizations,  institutional 
investors,  venture  capital  investment 
companies,  trusts.  Federal  entity  or 
other  entities  designated  as  trustees  or 
agents  acting  on  behalf  of  bondholders 
or  other  lenders. 

(n)  "Guarantee  agreement”  means  a 
written  agreement  by  which  DOE 
guarantees  payment  of  principal  and 
accrued  interest  on  specific  financial 
obligations  of  a  borrower. 

(o)  "Loan”  means  any  financial 
obligation,  including,  but  not  limited  to, 
bonds,  debentures,  notes,  or  other 
financial  debt  instruments. 

Ip)  “Commitment  to  guarantee”  means 
a  document  executed  by  the  Secretary, 
that  sets  forth,  specifically,  or  by 
reference  to  the  terms  and  conditions 
under  which  the  Secretary  will 
subsequently  issue  a  loan  guarantee. 

(q)  “Cooperative  agreement”  means 
an  executed  written  agreement 
reflecting  an  assistance  relationship 
between  DOE  and  an  assistance 
recipient  in  which  substantial 
involvement  is  anticipated  between 
DOE  and  the  assistance  recipient  during 
the  performance  of  the  activity 
described  in  the  cooperative  agreement. 

(r)  "Direct  loan”  means  a  loan  of 
funds  by  the  Secretary  to  an  adversely 
impacted  political  subdivision,  or  Indian 
tribe  for  financing  essential  community 
development  as  defined  in  paragraph 
(w)  of  this  section. 

(s)  “Management  grant”  means  a 
grant  of  Federal  funds  to  a  political 
subdivision,  or  Indian  tribe,  as 


appropriate,  for  the  purpose  of 
supporting  the  implementation  of  a 
detailed  program  of  action  to  prevent  or 
mitigate  the  adverse  impacts  of  an 
approved  demonstration  facility  and  for 
establishing  related  management 
expertise. 

(t)  “Planning  assessment  grant” 
means  a  grant  of  Federal  fimds  to  a 
Governor  of  a  state,  or  Indian  tribe,  as 
appropriate,  for  assessing  social  and 
economic  impacts  of  a  proposed 
demonstration  facility  and  identifying 
any  essential  mitigating  measures. 

(u)  “Adverse  impact”  means  the 
actual  or  anticipated  requirement  for 
essential  community  development 
necessitated  by  the  siting,  construction 
and  operation  of  the  alternative  fuel 
demonstration  facility  within  the 
jurisdiction  of  a  state,  political 
subdivision  or  Indian  tribe  or  adjacent 
thereto,  and  the  lack  of  capability  by 
such  affected  state,  political  subdivision 
or  Indian  tribe,  as  appropriate,  to 
finance  such  essential  community 
development  from  tax  revenues.  Federal 
or  state  financial  assistance  or  other 
sources. 

(v)  "Equitable  assistance  sharing” 
means  the  sharing  of  community  impact 
assistance,  which  may  be  provided 
under  this  regulation,  by  more  than  one 
state,  political  subdivision,  or  Indian 
tribe  adversely  impacted  by  the  siting, 
construction  and  operation  of  a 
demonstration  facility. 

(w)  "Essential  community 
development”  means  additional 
community  development,  including 
public  facilities,  housing,  and 
transportation,  required  from  rapid,  ~ 
energy-related  population  growth 
resulting  from  the  construction  and 
operation  of  demonstration  facility  in 
the  affected  communities. 

(x)  “Public  facility”  means  a  facility 
constructed,  renovated  or  expanded 
with  public  funds  provided  by  a  state, 
political  subdivision,  or  Indian  tribes. 

For  the  purpose  of  this  regulation,  the 
term  public  facility  includes,  but  is  not 
limited  to,  the  following  facilities  which 
will  not  serve  as  industrial  facilities: 

(1)  Education 

(2)  Environmental  protection 

(3)  Health  care 

(4)  Public  safety  and  law  enforcement 

(5)  Recreation 

(6)  Transportation 

(7)  Public  utilities 

(y)  “Default”  means  the  failure  of  a 
borrower  to  make  payments  of  principal 
and  interest  on  a  loan  guaranteed  by  the 
Federal  Government  or  on  a  direct  loan 
by  the  Federal  Government  for  financing 
essential  community  development 
within  the  time  period  speciHed  in  the 


loan  agreement,  or  the  failure  of  the 
borrower  to  comply  with  material  terms 
or  conditions  as  specified  in  the  loan 
guarantee  agreement  or  in  the  direct 
loan  agreement. 

(z)  “Overrun  costs”  means  any  cost 
that  exceeds  the  total  estimated  costs  of 
the  demonstration  facility  as  specified  in 
the  initial  guarantee  agreement. 

(aa)  “Secretary”  means  the  Secretary 
of  Energy  or  designee. 

(bb)  “State”  means  any  state  of  the 
United  States,  the  District  of  Columbia, 
the  Commonwealth  of  Puerto  Rico. 

Guam,  the  Virgin  Islands,  American 
Samoa,  or  any  territory  or  possession  of 
the  United  States. 

(cc)  “United  States”  means  the 
several  states,  the  Commonwealth  of 
Puerto  Rico,  the  Virgin  Islands,  Guam, 
and  American  Samoa. 

§  796.4  Program  management. 

Program  management  responsibility 
for  financial  assistance  awarded  under 
this  regulation  and  under  the  applicable 
appendixfces]  to  this  regulation  will  be 
vested  within  the  O^ice  of  Resource 
Applications. 

§  796.5  Financial  assistance— general. 

The  Secretary,  with  due  regard  for  the 
need  for  competition,  may  enter  into 
financial  assistance  agreements  for 
demonstration  facilities  to  promote  the 
conversion  of  domestic  coal,  oil  shale, 
biomass,  and  other  domestic  resources 
into  alternative  fuels.  Such  assistance 
may  be  in  the  form  of  loan  guarantees  or 
cooperative  agreements  in  the  case  of  a 
modular  size  oil  shale  facilityfies). 

§  796.6  Citizenship  requirements. 

An  applicant  for  financial  assistance 
under  this  regulation  must  be  a  citizen 
or  a  national  of  the  United  States.  An 
individual,  firm,  corporation,  company, 
partnership,  association,  society,  trust, 
joint  venture,  joint  shock  company,  or 
other  noh-Federal  entity  shall  not  be 
deemed  to  a  citizen  or  national  of  the 
United  States  unless  the  Secretary 
determines  that  such  applicant 
satisfactorily  meets  all  the  requirements 
of  Section  2  of  the  Shipping  Act  of  1916 
(46  U.S.C.  802)  for  determining  such 
citizenship,  except  that  the  provisions  in 
such  Section  2(a)  concerning  (a)  the 
citizenship  of  officers  or  directors  of  a 
corporation,  and  (b)  the  equity  required 
to  be  owned  in  the  case  of  a  corporation, 
association,  partnership,  or  firm 
operating  a  vessel  in  the  coastwise  trade 
shall  not  be  applicable.  The  Secretary, 
in  consultation  with  the  Secretary  of 
State,  may  waive  such  requirements  in 
the  case  of  a  corporation,  association, 
partnership,  or  firm  in  which  controlling 
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interest  is  owned  by  citizens  of 
countries  that  are  participants  in  the 
International  Energy  Agreement 

§  796.7  Award  procedural  guidelines  for 
loan  guarantees. 

(a)  A  loan  guarantee  shall  be  awarded 
on  the  basis  of  competition  among  all 
applicants  proposing  similar 
demonstrations  to  the  extent  feasible.  It 
is  the  intention  of  the  DOE  to  consider 
all  aspects  of  the  application,  including 
the  impact  of  a  specific  guarantee  on 
competition  and  concentration  in  the 
production  of  energy;  the  resources 
available;  status  of  regulatory 
proceeding,  if  applicable:  labor 
availability:  technology  application; 
financial  structiu'e:  project  economics; 
borrower’s  equity;  repayment  assurance; 
collateral  pledged;  environmental  and 
socioeconomic  factors;  the  application’s 
achievement  of  the  goals  and  objectives 
of  the  deomonstration  program;  and 
other  competitive  evaluation  and 
selection  criteria  set  forth  in  subsequent 
appendices  to  this  regulation. 

(b)  It  is  DOE  policy  to  encourage  and 
maximize  open  and  fair  competition  in  . 
the  awarding  of  loan  guarantees  imder 
AFDP.  DOE  will  use  two  basic 
procedures  to  accomplish  competitive 
awards: 

(1)  Solicitation  for  loan  guarantee 
applications  as  described  in  paragraph 

(c)  of  this  section; 

(2)  Other  competitive  procedures  as 
specified  in  paragraph  (d)  of  this 
section. 

(c)  DOE  will  follow  the  basic  steps 
described  in  this  paragraph  to  receive, 
evaluate,  and  award  loan  guarantees 
under  a  solicitation  procedure. 

(1)  Solicitation  Announcement.  DOE 
will  publish  an  Announcement  in  the 
Federal  Register  soliciting  applications 
for  loan  guarantees.  A  synopsis  of  the 
Announcement  will  also  be  published 
simultaneously  in  the  Commerce 
Business  Daily.  In  addition,  copies  of  the 
Announcement  will  be  mailed  to  any 
person  known  to  DOE  to  be  interested  in 
responding  to  such  a  Solicitation 
Annoimcement  The  Solicitation 
Announcement  will  contain  the 
following  information: 

(i)  A  brief  description  of  the  type  of 
projects  for  which  loan  guarantee 
applications  are  solicited; 

(ii)  The  time  period  diuing  which 
responses  to  the  solicitation  may  be 
filed; 

(iii)  The  name  and  address  of  the  DOE 
representative  who  may  be  contacted  to 
receive  further  information; 

(iv)  Such  other  information  as  ' 
determined  by  DOE  to  be  relevant  to  the 
Solicitation  Announcement. 


(2)  Application  processing.  DOE  will 
process  applications  received  in 
response  to  a  Solicitation 
Announcement  in  accordance  with  the 
provisions  of  §  796.40  “Application 
processing  for  a  loan  guarantee  for  a 
demonstration  facility,”  of  this 
regulation. 

(3)  Evaluation  of  applications.  When 
the  anticipated  tcrtal  cost  of  individual 
projects  of  the  type  specified  in  the 
Solicitation  Announcement  are 
estimated  by  DOE  to  exceed  $50  million, 
application  evaluation  will  be  conducted 
by  a  specially  constituted  board  which 
will  follow  the  appropriate  procedures 
specified  in  the  ^urce  Evaluation  Board 
Handbook  (Procurement  Regulation 
Handbook  No.  1,  44  FR  6038,  January  30, 
1979).  When  the  anticipated  total  cost  of 
projects  is  less  than  million, 
applications  will  be  evaluated  by  a 
panel  appointed  by  the  appropriate 
Assistant  Secretary.  'The  panel  will 
utilize  procedures  similar  to  those 
specified  in  DOE  procurement 
regulations  for  source  evaluation  panels. 
Regardless  of  whether  a  board  or  panel 
is  used,  each  application  shall  receive 
an  impartial,  equitable,  and  thorough 
evaluation. 

(4)  Award  of  loan  guarantees.  The 
formal  body  specified  in  the  preceding 
paragraph  (c)(3)  will  rank  the 
applications  in  order  of  preference  for 
award  of  a  loan  guarantee  and  forward 
the  ranking  to  the  selecting  official,  who 
shall  then  make  the  appropriate 
selection.  If  the  total  cost  of  the 
individual  projects  from  which  the 
selection  is  to  be  made  is  $50  million  or 
less,  then  the  selection  official  shall  be 
the  appropriate  Assistant  Secretary  or 
his/her  designated  representative.  If  the 
total  cost  exceeds  $50  million,  then  the 
selecting  official  shall  be  the  Secretary 
or  his  designated  representative.  No 
application  selection  shall  be  final  until 
the  procedvu'es  specified  in  §  796.40  of 
this  regulation  have  been  fully  met. 

(d)  Whenever  the  solicitation 
procedures  described  in  paragraph  (c)  of 
this  section  do  not  fully  meet  the 
requirements  of  a  particular  technology 
to  be  demonstrated  under  AFDP,  then 
DOE  will  specify  alternative  competitive 
procedures  designed  for  such  purpose. 
These  procediu^s  will  be  implemented 
by  appendixfces)  to  this  regulation  and 
will  be  specific  with  regard  to  both  the 
technology  to  be  employed  and  the 
method  of  solicitation,  evaluation,  and 
award  of  loan  guarantees  to  be  used. 

(e)  Unsolicited  applications.  Although 
it  is  DOE  policy  to  solicit  applications 
(as  specified  in  paragraph  (c)  of  this 
section,  or  use  other  competitive 
procedures  (as  specified  in  paragraph 


(d)  of  this  section),  DOE  also  allows 
innovative  unsolicited  applications  to  be 
presented  to  DOE  for  consideration.  An 
unsolicited  application  should  fall 
within  the  technologies  to  be 
demonstrated  under  AFDP  and  meet  the 
objectives  and  requirements  set  forth  in 
this  regulation  and  applicable 
appendix(ces)  to  this  regulation. 
Unsolicited  applications  shall  be 
awarded  in  accordance  with  the 
provisions  of  paragraph  (c)(4)  of  this 
section.  The  following  guidelines  for 
unsolicited  applications  should  be 
considered  by  any  potential  applicant; 

(1)  Advance  consultation. 
Organizations  or  individuals  who  are 
interested  in  submitting  an  unsolicited 
application  are  encouraged,  before 
expending  extensive  efforts  in  preparing 
a  detailed  unsolicited  application  or 
submitting  any  proprietary  information 
to  the  Government,  to  make  preliminary 
inquiries  of  DOE  program  staff  as  to  the 
general  interest  in  the  type  of 
demonstration  project  contemplated. 

(2)  An  Unsolicited  Application 
received  when  a  DOE  solicitation  is 
anticipated.  If  DOE  has  planned  the 
solicitation  of  applications  for  the 
demonstration  of  a  particular  energy 
technology  under  AIDP  and  an 
unsolicited  application  is  received  on 
that  particular  energy  technology,  the 
Secretary  will  reject  such  unsolicited 
application  and  advise  the  applicant  to 
file  the  application  in  response  to  the 
Solicitation  Announcement. 

(3)  Submission  point.  All  unsolicited 
proposals  for  new  or  renewals  of 
financial  assistance  awards  will  be 
submitted  to  DOE,  Office  of  Resource 
Applications,  12th  and  Pennsylvania 
Avenue,  NW.,  Room  3400,  Washington. 
D.C.  20461. 

(4)  Proprietary  data.  Unsolicited 
applications  may  include  data  which  the 
applicant  does  not  want  disclosed  for 
purposes  other  than  the  evaluation  of 
the  application.  (See  §  796.31(c),  (d),  (e) 
and  (f)  of  this  regulation.) 

§  796.8  Projects  utilizing  Federal  leases. 

(a)  The  Secretary  shall  inform  the 
appropriate  supervisor  of  the 
Department  of  Interior  (DOI)  (as  defined 
in  30  CFR  211.2(x),  221.2(c)  and  231.2(c)) 
or  other  appropnate  DOI  officer  with 
supervisory  authority  over  operations 
and  production  (as  defined  in 
Subchapters  P  and  Q  of  25  CFR)  when  a 
tong  guarantee  is  approved  involving  a 
Federal  lease,  in  order  to  provide  for 
future  coordination  of  the  loan 
guarantee  program  and  DOI  Federal 
lease  administration. 

(b)  Under  43  CFR,  Parts  3100  and  3500; 
30  CFR.  Parts  211,  221,  and  231; 
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Subchapters  P  and  Q  of  25  CFR,  and 
under  existing  oil  shale  leases  issued  by 
DOI,  a  lessee  may  apply  for  suspension 
of  operations  or  production,  or  both  (or 
for  relief  from  any  drilling  or  producing 
requirements)  under  a  Federal  lease. 
When  a  loan  guarantee  has  been  issued 
under  this  regulation  for  a  project  to  be 
conducted  by  a  borrower  who  is  a 
lessee  under  the  above  cited  regulations 
or  under  an  oil  shale  lease,  the  borrower 
shall  submit  any  such  suspension 
application  to  the  Secretary  together 
with  a  statement  setting  forth  complete 
information  showing  the  effect  of  such 
suspension  on  the  borrower’s  ability  to 
comply  with  terms  and  conditions  set 
forth  in  the  loan  agreement.  The 
Secretary  will  notify  the  borrower  in 
those  situations  when  approval  of  the 
suspension  application  might  cause 
default  by  the  borrower.  Except  in  cases 
where  potential  environmental  safety  or, 
if  applicable,  reservoir  damage  is 
imminent,  the  borrower  shall  obtain  the 
Secretary's  approval  prior  to  submitting 
a  suspension  application  to  the  DOI 
supervisor  or  other  appropriate  DOI 
office  with  supervisory  authority  over 
operations  and  production. 

(c)  Federal  leases  issued  by  DOI  may 
provide  for  the  readjustment  of  lease 
terms  and  conditions  at  stated  intervals. 
When  a  guarantee  under  this  regulation 
has  been  issued  for  a  loan  on  a  project 
to  be  conducted  by  a  borrower  who  is  a 
lessee,  and  the  borrower  files  an 
objection  to  any  proposed  readjustment 
with  a  DOI  authorized  officer  (as 
defined  in  43  CFR  3000.0-5(f],  or  other 
appropriate  DOI  officer  with  jurisdiction 
ov  er  leased  lands  (as  defined  in 
Subchapters  P  and  Q  of  25  CFR),  a  copy 
of  (he  objection  shall  be  submitted 
ccncurrently  by  the  borrower  to  the 
Secretary,  'The  Secretary  shall  forward  a 
copy  of  the  objection  to  those  lenders 
concerned,  and  shall  consult  with  the 
authorized  officer  or  appropriate  office 
of  DOI  having  jurisdiction  over  leased 
lands  regarding  any  final  action  that 
might  terminate  the  lease.  The  Secretary 
shall  prepare  an  assessment  on  the 
effect  of  the  proposed  readjustment  of 
lease  terms  and  conditions  that  would 
substantially  limit  the  borrower’s  ability 
to  comply  with  the  terms  and  conditions 
set  forth  in  the  loan  agreement.  The 
Secretary  shall  forward  his  assessment 
in  writing  to  the  authorized  ofiicer  or 
other  appropriate  officer  of  DOI  having 
jurisdiction  over  leased  lands,  and  the 
supervisor  or  other  appropriate  officer  of 
DOI  with  supervisory  authority  over 
operations  and  production. 

(d)  Upon  receipt  by  the  lessee 
(borrower)  of  notice  of  a  proposed 
cancellation  of  a  lease  by  the  Secretary 


of  Interior,  authorized  officer,  or  other 
appropriate  officer  of  DOI  with 
jurisdiction  over  leased  lands,  the  lessee 
will  provide  the  Secretary  and  the 
lender  writh  notice  of  such  proposed 
action.  Upon  receipt  of  such  notice  the 
Secretary  will  consult  with  the 
authorized  officer  of  DOI  to  determine 
whether  the  public  interest  can  best  be 
served  by  an  acceptable  alternative 
agreement. 

§  796.9  Project  costs. 

(а)  The  cost  elements  set  forth  in  this 
section  are  for  the  purpose  of  illustrating 
the  manner  by  which  die  construction, 
startup,  and  related  costs  of  the  project 
may  be  determined.  It  is  expected  that 
the  costs  will  be  accumulated  in 
accordance  with  generally  accepted 
accounting  principles  and  practices  that 
are  consistently  applied,  lliose 
reasonable  and  customary  costs  that  are 
paid,  expected  to  be  paid,  and  which  are 
directly  related  to  the  project  shall  be 
used  to  estimate  the  total  estimated  cost 

.  (i.e.,  construction,  startup,  and  related 
costs)  for  a  demonstration  facility. 

These  costs  may  include,  but  are  not 
limited  to: 

(1)  Financial  and  legal  service  costs, 
including  professional  services  and  fees 
necessary  to  obtain  licenses,  permits 
and  to  prepare  environmental  reports 
and  data. 

(2)  Research,  exploration  or 
development  costs,  only  to  the  extent 
necessary  to  complete  the  project. 

(3)  Interest  costs  and  other  normal 
charges  affixed  by  lenders; 

(4)  Costs  of  acquisition  or  rental  of 
real  property,  including  engineering  fees, 
surveys,  title  insurance,  recording  fees, 
and  legal  fees  incurred  in  connection 
-with  land  acquisition  or  rental,  site 
improvements,  site  restoration,  and 
abandonment  costs,  access  roads  and 
fencing; 

(5)  Necessary  and  appropriate 
insurance  and  bonds  of  all  types; 

(б)  Engineering,  architectural,  legal 
and  bond  fees,  and  insurance  paid  in 
connection  with  construction  of 
demonstration  facility;  8uid  materials, 
labor,  services,  travel  and  transportation 
for  facility  construction,  startup,  and 
tests;  and  costs  for  the  purchase  of  flood 
insurance  when  it  is  required; 

(7)  Equipment  purchase  and  startup 
testing; 

(8)  A  reasonable  contingency  reserve 
to  cover  the  possibility  of  cost  increases 
during  the  processing  of  the  application 
and  during  construction; 

(9)  Costs  to  provide  original  safety 
and  environmental  protection 
equipment,  facilities,  and  services; 


(10)  Employees'  salaries,  wages, 
consultant’s  fees,  and  other  operating 
expenses  associated  with  the 
demonstration  plant  startup; 

(11)  Where  applicable,  fees  for 
royalties  and  licenses  negotiated 
through  “arms  length”  transactions  that 
relate  to  the  construction  phase  of  the 
project; 

(12)  Cost  of  any  emrent  assets  directly 
related  to  the  project,  including  cash 
reserves,  and  other  forms  of  working 
capital; 

(13)  Other  operating  expenses 
associated  with  the  demonstration  plant 
startup; 

(14)  Costs  of  data  gathering  (technical, 
environmental,  economic  and 
socioeconomic  impacts)  and 
preservation; 

(15)  Costs  of  community  impact 
assistance  (planning  and  essential 
community  development  costs  directly 
resulting  from  the  siting,  construction, 
and  operation  of  the  proposed 
demonstration  facility)  to  the  extent  that 
such  community  impact  assistance  is  to 
be  provided  by  the  applicant  obtaining 
Federal  funds  for  its  demonstration 
facility; 

(16)  Other  necessary  and  reasonable 
costs; 

(b)  Costs  that  are  not  considered  as 
allowable  project  costs  include  the 
following: 

(1)  Fees  and  commissions  charged  to 
the  borrower,  including  finder  fees,  for 
obtaining  Federal  funds; 

(2)  Parent  corporation’s  general  and 
administrative  expenses,  and  other 
parent  corporation  assessments, 
including  company  organizational 
expenses; 

(3)  Goodwill,  fi-anchises,  trade,  or 
brand  name  costs; 

(4)  Dividends  and  profit  sharing  to 
stockholders,  employees,  and  officers; 

(5)  Amounts  expended  for  facilities 
and  equipment  used  in  the  extraction  of 
minerals  other  than  coal  or  shale.  In  the 
case  of  coal,  inclusion  of  costs  for 
material  and  equipment  used  in 
extraction  may  only  be  included  to  the 
extent  that  the  Secretary  determines 
that  the  coal  is  to  be  converted  into 
alternative  fuels  by  the  demonstration 
facility; 

(6)  Costs  that  are  excessive  or  are  not 
directly  required  to  carry  out  the  project 
as  determined  by  the  Secretary; 

(7)  Operating  expenses  incurred  after 
startup. 

(c)  ’The  Secretary  may  audit  any  or  all 
cost  elements  included  by  the  applicant 
in  the  estimated  project  cost  and 
reserves  the  right  to  exclude  or  reduce 
the  amount  of  any  allowable  project 
cost  which  the  Secretary  determines  to 
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be  unnecessary  or  excessive.  The 
applicant  shall  make  available  records 
and  other  data  necessary  to  permit  the 
Secretary  to  carry  out  such  review.  In 
carrying  out  this  responsibility,  the 
Secretary  may  utilize  employees  of 
Federal  agencies  or  may  direct  the 
borrower  to  submit  to  a  review 
performed  by  an  independent  public 
accountant  or  other  competent 
authority. 

§  796.10  Demonstration  facility 
requirements  and  conditions. 

(a)  A  guarantee  or  a  commitment  to 
guarantee  a  loan  or  cooperative 
agreement  may  be  made  only  if  the 
following  demonstration  facility 
requirements  and  conditions  are  met  as 
determined  by  the  Secretary: 

(1)  The ‘project  will  be  in  conformance 
with  established  environmental 
regulations.  The  issuance  of  a  guarantee 
under  this  regulation  is  subject  to  the 
provisions  of  the  National 
Environmental  Policy  Act  of  1969 
(NEPA)  (42  U.S.C.  4321  et.  seq..  Pub.  L. 
91-190)  and  applicable  regulations,  rules 
and  guidelines  implementing  NEPA. 
NEPA  requires  the  identification  and 
environmental  review  of  “major  Federal 
actions  significantly  affecting  the  quality 
of  the  human  environment.”  The 
environmental  review  to  be  performed 
by  an  applicant  will  also  include  an 
analysis  of  the  environmental  impacts 
associated  with  any  essential 
community  development  to  be  assisted 
pursuant  to  Subpart  F,  “Community 
Impact  Assistance,”  of  this  regulation. 

(2)  In  addition  to  generally  applicable 
criteria  used  to  determine  the  proper 
scope  of  environmental  review  to  be 
accorded  individual  applications,  DOE 
shall  review  and  consider  the 
environmental  impacts,  associated  with 
the  commercial  operation  of  the  project 
throughout  its  useful  life.  Such 
considerations  shall  be  carried  out  even 
where  the  proposed  guarantee  may  be 
limited  to  only  a  small  or  preliminary 
segment  of  the  entire  commerical 
project.  Any  specific  actions  under  a 
guarantee,  such  as  approval  of  a 
disbursement,  shall  not  be  made  unless 
the  applicable  requirements  of  the  NEPA 
and  the  DOE  regulations  implementing 
NEPA  have  been  met. 

(3)  The  project  will  conform  with  the 
provisions  of  Executive  Order  11988 — 
Floodplain  Management,  and  11990— 
Protection  of  Wetlands,  and  with  DOE 
regulations  10  CFR  Part  1022, 44  FR 
12594,  March  7. 1979. 

(4)  The  project  is  considered  to  be 
technically  and  economically  feasible, 
and  environmentally  acceptable. 


(5)  Any  affected  Indian  tribe(s)  has 
been  involved  in  the  planning  of  the 
project  to  the  extent  that  the 
demonstration  facility  would  be  located 
on  Indian  tribe(s)  lands,  or  where  a 
substantial  portion  of  the  feedstock  for  a 
facility  is  to  be  obtained  pursuant  to  an 
agreement  with  an  Indian  tribe. 

(6)  There  is  sufficient  evidence  that 
the  applicant  will  initiate  and  complete 
the  project  in  a  timely,  efficient,  and 
acceptable  manner. 

(7) The  project  will  be  built  and 
operated  in  ^e  United  States. 

(8)  The  project  is  not  for  the 
manufacture  of  component  parts  for 
demonstration  facilities  eligible  for 
assistance  under  this  regulation. 

§  796. 11  Guarantee  requirements  and 
conditions. 

(а)  In  addition  to  meeting  the 
requirements  set  forth  in  §  796.5, 
“Financial  assistance-general,”  a 
guarantee  for  a  loan  for  a  demonstration 
facility  shall  be  made  only  if  the 
following  requirements  and  conditions 
are  met  as  determined  by  the  Secretary: 

(1)  The  Secretary  finds  that  other 
methods  of  financing  the  demonstration 
facility  are  not  reasonably  available  to 
the  applicant; 

(2)  l^e  amount  of  a  loan  guarantee  for 
any  demonstration  facility  shall  not 
exceed  75  percent  of  the  estimated 
construction,  startup,  and  related  costs 
for  such  facility;  where  only  a  partial 
guarantee  is  made  by  the  Secretary,  the 
guarantee  agreement  and  underlying 
loan  agreement  will  include  adequate 
provisions  regarding  the  rights,  interests, 
and  responsibilities  of  the  parties  in  the 
event  of  a  default,  and  disposition  of 
any  receipts  obtained  after  liquidation; 

(3)  Full  repayment  of  the  guaranteed 
loan  is  to  be  made  over  the  lesser  of  20 
years,  or  a  period  equal  to  90  percent  of 
the  expected  average  useful  economic 
life  of  the  project’s  major  physical 
assests.  In  calculating  such  period  the 
Secretary  shall  utilize  generally 
accepted  accoimting  principles  and 
practices; 

(4)  The  amount  of  the  low 
guaranteed,  when  combined  with  other 
funds  available  to  the  applicant,  will  be 
sufficient  to  carry  out  the  project, 
including  adequate  contingency  funds; 

(5)  There  is  a  reasonable  assurance  of 
repayment  of  principal  and  interest  of 
the  loan  by  the  borrower, 

(б)  The  project  assets  and  other 
collateral  or  surety  as  determined  by  the 
.Secretary  to  be  necessary  are  pledged 
by  the  borrower  as  security  for  the 
repayment  of  the  loan; 

(7)  The  guarantee  agreement  or 
related  documents  indude  the  following 


provisions  with  respect  to  patents, 
technology  and  other  proprietary  rights: 

(i)  Detailed  terms  and  conditions  as 
the  Secretary  deems  appropriate  to 
protect  the  interests  of  the  United  States 
in  the  case  of  default  and  to  have 
available  all  the  patents  and  technology 
necessary  for  any  person  selected 
including,  but  not  limited  to  the 
Secretary,  to  complete  and  operate  the 
defaulting  projects; 

(ii)  A  requirement  that  patents, 
technology,  and  other  proprietary  rights 
which  are  necessary  for  the  construction 
and  operation  of  the  demonstration 
facility  are  reasonably  available  for  use 
by  others  (e.g..  United  States 
Government  or  other  parties  designated 
by  the  United  States  Government]  on 
equitable  terms; 

(iii)  A  requirement  that  patents, 
including  any  inventions  for  which  a 
waiver  was  made  by  the  Secretary 
under  Section  9  of  the  Act  and 
technology  resulting  from  the 
demonstration  facility,  shall  be  treated 
as  project  assets  of  such  facility;  and 

(iv)  A  requirement  that  inventions 
conceived  or  first  actually  reduced  to 
practice  in  the  course  of  or  under  a 
guarantee,  title  to  which  is  vested  in  the 
United  States,  shall  not  be  treated  as 
project  assests  for  disposal  purposes 
unless  the  Secretary  determines  in 
writing  that  it  is  in  the  best  interests  of 
the  United  States  to  treat  them  as 
project  assets. 

(8)  The  loan  guaranteed  bears  an 
interest  rate,  determined  by  the 
Secretary  in  consultation  with  the 
Secretary  of  Treasury,  to  be  reasonable 
taking  into  account  the  range  of  interest 
rates  prevailing  in  the  private  sector  for 
similar  government  guaranteed 
obligations  of  comparable  risk. 

(9)  Any  loan  for  the  project  which  is 
not  part  of  the  guaranteed  loan  is 
subordinate  to  the  guaranteed  loan,  and 
the  guaranteed  loan  is  in  a  first  lien 
position  regrading  all  assets  of  the 
'))roject  and  all  collateral  security 
pledged.  However,  if  any  of  the  assets 
offered  by  the  borrower  as  collateral 
security  for  the  guarantee  are  subject  to 
prior  financing  liens  by  other  creditors, 
DOE  will  require  that  such  prior  lien 
creditors  be  removed  or  an  acceptable 
legal  arrangement  be  made  with  such 
prior  lien  creditors  where  DOE  will  be 
protected  in  the.  event  of  default.  An 
arrangement  of  this  nature  must  be  in 
the  form  of  written  agreement  between 
DOE  and  the  prior  lien  creditors,  and 
provide  the  following  conditions: 

(i)  Ample  notice  of  default  and 
collateral  security  sale; 
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(ii]  A  plan  of  liquidation  offering 
mutual  protection  to  DOE  and  other 
creditors;  and 

(iii)  An  option  on  the  part  of  DOE, 
which  would  be  assignable  to  a  third 
party,  to  have  the  first  lien  debt  payable 
according  to  the  original  installment 
terms  (even  after  default)  if  the  project 
operation  is  undertaken  by  DOE  or  an 
acceptable  third  party,  or  on  behalf  of  or 
through  DOE. 

(10)  The  loan  guarantee  agreement 
provides  that  the  Secretary  shall,  after  a 
period  of  not  less  than  10  years  from  the 
date  of  such  agreement,  determine  the 
feasibility  and  advisability  of 
terminating  the  Federal  participation  in 
the  demonstration  facility.  In  the  event 
that  a  decision  for  termination  is  made, 
the  borrower,  upon  notiHcation  by  the 
Secretary,  has  not  less  than  two  not 
more  than  three  years  to  arrange  for 
alternative  financing.  At  the  expiration 
of  the  designated  period  of  time,  if  the 
borrower  has  been  unable  to  secure 
alternative  financing,  the  Secretary  may 
charge  the  borrower  an  additional  fee  of 
one  percent  per  annum  on  the  remaining 
principal  to  which  the  Federal  guarantee 
applies. 

(11)  When  a  lender  holds  a 
guaranteed  and  a  nonguaranteed  portion 
of  a  loan,  payments  of  principal  or 
interest  made  by  the  borrower,  shall  be 
applied  by  the  lender  to  reduce  the 
graranteed  and  nonguaranteed  portions 
of  the  loan  on  a  proportionate  basis. 

(12)  The  borrower  agrees  that  no 
change  of  project  ownership  or  finacing 
arrangement  will  occur  without  prior 
written  consent  of  the  Secretary. 

(13)  There  is  satisfactory  evidence 
that  the  applicant  is  willing,  competent 
and  capable  of  performing  the  terms  and 
conditions  of  the  loan. 

(14)  The  lender  agrees  not  to 
accelerate  payment  of  the  borrower’s 
indebtedness,  except  as  may  be 
otherwise  permitted  in  the  guarantee 
agreement. 

(15)  The  borrower  and  lender  agree 
that  provisions  for  servicing  the  loan 
and  monitoring  the  project  are  to  be 
provided  for  by  the  lender  or  other 
parties  satisfactory  to  the  Secretary. 

(16)  The  guarantee  agreement  or 
related  documents  identify  those  items 
of  information  which  the  borrower  will 
make  available  to  the  Secretary  for 
public  dissemination. 

(17)  The  applicant  (borrower)  agrees 
to  comply  with  the  Flood  Disaster 
Protection  Act  of  1973  (Pub.  L  92-234). 

(18)  Wages  and  rates  to  be  paid  to 
laborers  and  merchants  employed  by 
contractors  or  subcontractors  in  the 
performance  of  construction  work  are 
not  less  than  those  prevailing  on  similar 


construction  in  the  locality  as 
determined  by  the  Secretary  of  Labor  in 
accordance  with  the  Davis-Bacon  Act, 
as  amended  (40  U.S.C.  276a-Sj. 

(19)  The  borrower  and  lender  agree 
that  no  person  in  the  United  States  shall 
be  excluded  fitim  participation  in, 
denied  the  benefits  of,  or  subjected  to 
discrimination  under  the  proposed  . 
project  on  the  ground  of  race,  color, . 
religion,  national  origin,  sex,  handicap, 
or  age. 

(20)  The  borrower  agrees  to  carry  out 
an  acceptable  plan  for  small  business 
concerns  to  participate  in  the  project  to 
the  optimum  extent  feasible,  consistent 
with  the  size  and  nature  of  each  project. 

(21)  The  applicant  (borrower)  agrees 
to  ihcorporate  or  cause  to  be 
incorporated  into  all  construction 
contracts  under  the  guaranteed  loan,  the 
provisions  prescribed  by  41  CFR  Part  60 
pursuant  to  Executive  Order  No.  11246, 
September  28, 1965,  30  FR 12319 
regarding  promotion  and  assurance  of 
equal  employment  opportunity. 

(22)  The  borrower  agrees  not  to 
undertake  any  work  in  connection  with 
the  project  for  another  Federal  agency 
without  the  Secretary’s  written 
approval. 

(23)  Income  from  the  loan  to  be 
guaranteed  is  not  excluded  from  gross 
income  for  thq  purposes  of  Chapter  I  of 
the  Internal  Revenue  Code  of  1954. 

(b)  Where  the  cost  of  a  demonstration 
facility  to  be  assisted  with  a  loan 
guarantee  or  commitment  to  guarantee 
exceeds  $50  million,  the  following 
procedures  shall  be  complied  with: 

(1)  The  making  of  such  guarantee  is 
specifically  authorized  by  Congress;  or 

(2)  Both  Houses  of  Congress  pass  a 
resolution  stating  in  substance  that  they 
favor  the  making  of  such  guarantee. 

§  796.12  Loan  agreement  requirements 
and  conditions. 

In  addition  to  meeting  the 
requirements  set  forth  in  §  796.11,  "Loan 
guarantee  requirements  and  conditions,’’ 
a  guarantee  for  a  loan  may  be  made 
only  if  the  underlying  loan  agreement 
contains  provisions  satisfactory  to  the 
Secretary  and  which  meet  the  following 
requirements; 

(a)  A  minimum  period  of  grace  of  sixty 
days  from  the  date  a  principal  or 
interest  payment  is  due. 

(b)  Any  extension  of  time  over  this 
grace  period  by  the  lender  for  the 
making  of  any  pa3rment  in  whole  or  in 
part  must  be  agreed  to  by  the  parties 
and  approved  by  the  Secretary. 

(c)  The  orderly  and  ratable  retirement 
of  the  loan.  'This  includes  sinking  fund 
provisions,  installment  payment 
provisions,  or  other  meAods  of  payment 


and  reserves.  To  the  maximum  extent 
possible,  repayment  or  provision 
therefor  shall  be  required  to  be  made  in 
equal  payments  payable  at  equal 
intervals. 

(d)  Acceptable  prepayment  and 
acceleration  provisions,  exercised  at  the 
option  of  the  borrower  without  penalty, 
are  included. 

(e)  An  acceptable  provision  for 
deferring  payments  of  principal  until 
income  from  the  project  is  sufficient  to 
meet  this  obligation. 

(f)  Such  other  terms  and  conditions 
necessary  for  the  protection  of  the 
interests  of  the  United  States. 

§  796.13  Guarantee  fees. 

Guarantee  fees  shall  be  imposed  on 
the  guaranteed  portion  of  the  loam  and 
are  computed  at  a  rate  of  one  percent 
per  annum  on  the  outstanding  principal 
balance.  Payments  of  the  guarantee  fee 
shall  be  made  at  the  time  of  the  closing 
of  the  guarantee  and  annually, 
thereafter,  or  at  other  intervals  to  be 
determined  by  the  Secretary.  The 
guarantee  fee  shall  be  collected  from  the 
lender  and  shall  be  used  for  the 
purposes  of  defraying  the  costs  of 
administration  of  AFDP.  'This  guarantee 
fee  is  paidfby  the  borrower  and  may  be 
included  in  ^e  cost  of  the  project.  If 
principal  and  interest  assistance  is  in 
effect,  payments  of  this  fee  may  be 
deferred  by  the  Secretary  for  the  term  of 
the  principal  and  interest  assistance 
contract. 

§  796.14  Cooperative  agreement 
requirements  and  conditions  for  a  modular 
size  oil  shale  facility. 

(a)  In  addition  to  meeting  the 
requirements  set  forth  in  §  796.5, 
“financial  assistance-general",  a 
cooperative  agreement  under  this 
regulation  shall  be  awarded  only  for  a 
demonstration  facility  that  is 
determined  by  the  Secretary  to  be 
constructed  at  a  modular  size  for  the 
conversion  of  oil  shale  into  alternative 
fuel. 

(b)  Modular  shale  oil  facilities 
supported  by  cooperative  agreements 
shall  meet  the  requirements  of  Section  8 
and  other  provisions  of  the  Act  and  also 
applicable  DOE  regulations  pertaining  to 
cooperative  agreements  (See  proposed 
DOE  assistance  regulation  for 
Cooperative  Agreement,  44  FR  20594, 
April  5, 1979).  ’The  cooperative 
agreement  shall  provide  for  financial 
assistance  for  a  portion  of  the 
construction,  startup,  and  related  costs 
as  described  in  $  796.9,  “Project  costs", 
plus  operation  and  maintenance  costs, 
of  such  facility  provided  that: 
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(1)  The  maxinuun  amount  of  such 
assistance  does  not  exceed  75  percent  of 
the  estimated  project  costs,  as  well  as 
the  operation  and  maintenance  costs  of 
such  facility: 

(2)  The  receipts  from  the  sale  of  any 
products  produced  during  the  operation 
of  the  demonstration  facility  are  to  be 
used  to  offset  the  costs  incurred  in  the 
operation  and  maintenance  of  the 
facility  and  any  surplus  thereafter  shall 
be  shared  on  a  pro  rata  basis  by  DOE 
and  the  parties  to  the  cooperative 
agreement; 

(c)  The  amount  of  the  financial 
assistance  provided  for  by  the 
cooperative  agreement,  when  combined 
with  other  funds  available  to  the 
applicant  fiom  other  somces,  will  be 
sufficient  to  carry  out  the  project  for 
which  the  cooperative  agreement  is 
made,  including  adequate  contingency 
funds. 

(d)  Where  the  cost  of  the 
demonstration  facility  to  be  assisted 
with  a  cooperative  agreement  exceeds 
$30  million  the  following  procedures 
shall  be  complied  with; 

(1)  The  making  of  such  cooperative 
agreement  is  specifically  authorized  by 
Congress;  or 

(2)  Both  Houses  pass  a  resolution 
stating  in  substance  that  the  Congress 
favors  the  making  of  such  cooperative 
agreement; 

(e)  After  successful  demonstrative  as 
determined  by  the  Secretary,  the 

.  assistance  recipient  of  the  modular  size 
oil  shale  facility  may  be  eligible  for 
additional  financial  assistance  in  the 
form  of  a  loan  guarantee  for  the 
purposes  of  demonstrating  a  full-size  oil 
shale  facility.  The  assistance  recipient 
may  purchase  the  Federal  intererst  in 
the  modular  size  facility  as  represented 
by  the  Federal  funds  contributed  under 
the  cooperative  agreement: 

(1)  By  means  of  a  cash  payment  to  the 
United  States,  or; 

(2)  By  an  allocation  of  a  share  of  the 
product  or  sales  resulting  fi'om  such 
expanded  operation,  as  determined  by 
the  Secretary. 

(f)  If  the  Secretary  determines  that  the 
expansion  of  such  facility  is  not 
warranted,  the  Secretary  may.  at  the 
option  of  the  assistance  recipient, 
dispose  of  the  modular-size  oil  shale 
demonstration  facility  to  the  assistance 
recipient  at  not  less  than  fair  market 
value  (as  determined  by  the  Secretary) 
as  of  the  date  of  the  disposal;  or  the 
Secretary  may  otherwise  dispose  of  the 
modular — size  facility  in  accordance 
with  applicable  provisions  of  law,  and 
distribute  the  net  proceeds  thereof,  after 
expenses  of  such  disposal,  to  the 
assistance  receipient  in  proportion  to 


the  assistance  recipient’s  share  of  the 
costs  in  such  facility. 

(g)  A  cooperative  agreement  shall  be 
entered  into  by  the  Secretary  under  this 
regulation  only  if  the  Secretary  finds 
that  other  means  of  project  cost  funding 
is  not  reasonably  available  to  the 
applicant. 

(h)  The  cooperative  agreement 
provides  that  the  assistance  receipient 
will  not  undertake  any  work  in 
connection  with  the  project  for  another 
Federal  agency  without  the  Secretary’s 
written  approval. 

§  796.15  Prindpai  and  interest  assistance 
contract 

(a)  With  respect  to  any  loan 
guaranteed  pursuant  to  this  regulation,' 
the  Secretary  may  enter  into  a  principal 
and/or  interest  assistance  contract  with 
the  borrower  to  pay  the  lender,  on 
behalf  of  the  borrower,  the  principal  and 
interest  charges  that  become  due  and 
payable  on  the  unpaid  balance  of  such 
loan,  if  the  Secretary  finds  that: 

(1)  The  borrower  is  unable  to  meet 
principal  or  interest  payments  or  both; 

(2)  It  is  in  the  public  interest  to  permit 
the  borrower  to  continue  to  pursue  the 
purposes  of  the  project; 

(3)  The  probable  net  benefit  to  the 
Federal  Government  in  paying  such 
principal  or  interest  will  be  less  than 
that  which  would  result  in  the  event  of  a 
default  for  the  nonpayment  of  principal 
or  interest; 

(4)  The  amount  of  principal  or  interest 
payment  which  may  be  made  under  this 
section  will  be  no  greater  than  the 
amount  of  principal  or  interest  that  the 
borrower  is  obligated  to  pay  imder  the 
loan  agreement;  and 

(5)  The  borrower  agrees  to  reimburse 
the  Secretary  for  such  payment 
(including  interest)  on  such  terms  and 
conditions  which  are  satisfactory  to  the 
Secretary  and  executes  all  written 
contracts  required  by  the  Secretary  for 
such  purpose. 

§  796.16  Cost  overruns. 

(a)  At  the  discretion  of  the  Secretary, 
a  guarantee  agreement  may  be  amended 
to  increase  the  amount  of  the  loan 
guaranteed  in  the  event  that  the  actual 
project  cost  incurred  during  the 
construction  and/or  startup  phase  of  the 
project  exceeds  the  original  estimated 
project  cost.  In  no  event  may  the 
guarantee  be  increased  to  cover 
overruns  that  amoimt  to  more  than  60 
percent  of  the  ac^al  overrun  costs.  All 
the  following  conditions  must  be  met  by 
the  borrower  before  the  Secretary  may 
determine  whether  to  amend  the 
guarantee  agreement  to  cover  such  cost 
overruns: 


(1)  The  Secretary  must  be  notified  as 
soon  as  an  overrun  is  anticipated,  along 
with  the  reasons  for  such  cost  overrun; 

(2)  The  borrower,  when  requesting 
ovemm  assistance,  provides  a  revised 
expected  completion  date,  and  the 
construction  and  startup  costs  for  the 
project; 

(3)  The  borrower  submits  an 
acceptable  plan  indicating  how  the 
borrower’s  share  of  the  cost  overruns 
will  be  funded; 

(4)  The  borrower  provides  a  list  of  the 
addtional  collateral,  if  any,  to  be 
pledged  for  the  increased  guarantee(s) 
to  cover  the  expected  cost  overruns;  and 

(5)  The  borrower  provides  update 
information  on  the  project  economics  to 
indicate  that  a  reasonable  assurance  of 
repayment  of  the  guaranteed  loan 
(including  the  cost  ovemms)  still  exists; 

(b)  Based  on  the  information 
submitted  by  the  borrower  and  other 
information  known  to  the  Secretary,  the 
Secretary  may  determine,  at  his/her 
discretion,  to  provide  for  the  guarantee 
of  additional  loan  funds  for  the  expected 
cost  ovemms  if  the  Secretary  finds  that: 

(1)  The  continuation  of  the  project  is 
worthwhile  to  meet  AFDP  objectives 
and  is  in  the  public  interest;  or 

(2)  The  probable  net  costs  to  the 
Government  in  increasing  the  guarantee 
agreement  to  reflect  the  increase  in  the 
loan  guaranteed,  in  the  event  of  cost 
overruns,  will  be  less  than  that  which 
would  result  in  the  event  of  default; 

§  796.17  Patent  and  technical  data 

Title  to  inventions  conceived  or  first 
actually  reduced  to  practice  in  the 
course  of  or  under  any  loan  guarantee  or 
commitment  to  guarantee  or  cooperative 
agreement  authorized  by  these 
regulations  shall  vest  in  the 
Government,  except  the  Secretary  may 
waive  the  rights  of  the  Government  in 
accordance  with  Section  9  of  the  Act. 
Cooperative  agreements  and  loan 
guarantees  or  commitments  to  guarantee 
entered  into  under  this  regulation  shall 
incorporate,  to  the  extent  appropriate,  , 
the  patent  provisions  contained  in 
DOE’S  regiilations  on  “Patents,  Data  and 
Copyrights’’  (41  CFR  Part  9-9)  and 
appropriate  data  and  copyright 
provisions. 

§  796.18  Loan  funding. 

(a)  The  Federal  Financing  Bank  (FFB) 
is  an  agency  operating  under  the  United 
States  Treasury  Department  which  has 
authority  to  purchase  federally 
guaranteed  debt.  Loans  guaranteed 
under  this  regulation  may  be  funded 
through  private  lenders  or  the  FFB. 
Funding  through  private  lenders  will 
have  preference,  except  in  the  following 
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case:  Whenever  the  Secretary 
determines,  after  consultation  with  the 
Secretary  of  Treasury  and  negotiation 
with  the  private  lender,  if  any,  or 
another  private  lender  that  the  interest 
rate,  maturity,  lending  fees,  or  other 
terms  and  conditions  applicable  to  the 
borrower  do  not  reflect  the  value  of  a 
guarantee  backed  by  the  full  faith  and 
credit  of  the  United  States. 

(b)  Whenever  a  loan  is  funded  through 
the  FFB,  the  loan  will  be  serviced  in 
accordance  with  the  loan  servicing 
requirements  as  described  in  §  796.50. 
“Loan  servicing"  of  Subpart  D  of  this 
regulation  by  parties  acceptable  to  the 
Secretary.  TTie  cost  of  servicing  will  be 
paid  by  the  borrower.  In  addition,  the 
borrower  shall  pay  the  guarantee  fee 
directly  to  the  ^cretary.  Such  fee  may 
be  included  as  a  project  cost. 

§796.19  AppHcabRtty  of  other  laws. 

Nothing  in  this  regulation  may  be 
construed  as  aflecting  the  obligations  of 
any  party  to  comply  with  Federal,  state 
and  local  environmental,  land  use, 
water,  health,  safety,  antitrust  laws  and 
regulations  or  to  obtain  applicable 
Federal  state,  and  local  permits, 
licenses  and  certificates. 

§  796.20  Fun  faith  and  credit  and 
incontestability. 

The  full  faith  and  credit  of  the  United 
States  is  pledged  to  the  payment  of  all 
guarantees,  issued  in  accordance  with 
this  regulation,  with  respect  to  principal 
and  interest.  The  guarantee  agreement 
shall  be  conclusive  evidence  that  the 
guarantee  and  the  underlying  loan 
comply  with  the  provisions  of  the  Act, 
and  this  regulation.  Such  a  guarantee 
shall  be  valid  and  incontestable  by  the 
Government,  except  for  fraud  or 
misrepresentation  by  the  holder  of  the 
loan. 

§  796.21  Deviations. 

To  the  extent  that  such  requirements 
are  not  specifled  by  the  Act  or  other 
applicable  statutes,  DOE’s  Assistant 
Secretary  for  Resource  Applications 
may  authorize  deviations  on  an 
individual  application  basis  from  the 
requirements  of  this  regulation  (except 
environmental  considerations  and 
requirements]  upon  a  finding  that  such 
deviation  is  essential  to  program 
objectives  and  the  specif  circumstances 
in  the  application  make  such  deviation 
clearly  in  the  best  interest  of  the 
Government  Recommendation  for  any 
deviation  shall  be  submitted  in  writing 
to  the  Assistant  Secretary  for  Resource 
Applications.  Such  recommendations 
should  include  a  supporting  statement 
which  indicates  briefly  the  nature  of  the 


deviation  requested  and  the  reasons 
therefore.  This  deviation  authority  may 
not  be  redelegated. 

Subpart  B — AppHcabons  and  General 
Filing  Instructions 

§  796.30  Applications. 

Applications  for  loan  guarantees  and 
requests  for  cooperative  agreements  for 
demonstration  facilities  shall  comply 
with  all  requirements  in  this  regulation 
and  acceptable  appendices  to  this 
regulation.  DOE  intends  to  issue  an 
appendix(ces)  to  this  proposed 
regulation  which  will  set  forth  the 
priorities,  preferences,  competition 
techniques,  selection  and  evaluation 
criteria  to  be  considered  by  it  in 
implementing  particular  energy 
technology  demonstration  project(s). 

The  appendixfces]  will  also  provide  the 
potential  applicants  with  any  further 
requirements  for  information  (i.e., 
technical,  flnancial  environmental,  etc.) 
to  be  submitted  with  their  application 
and  the  time  period  for  subniission  of 
such  application.  Additional  information 
may  be  requested  through  the  use  of  a 
solicitation  mechanism  (see  §  798.7 
“Award  procedural  guidelines  for  loan 
guarantees"  issued  pursuant  to  an 
appendix. 

§  796.31  General  filing  instructions  for  a 
demonstration  facility. 

(a)  A  demonstratiop  facility  loan 
guarantee  application  and  a  request  for 
a  cooperative  agreement  shall  be  filed 
with  the  Secretary  in  accordance  with 
'the  following  general  procedures: 

(1)  An  application  for  a  loan 
guarantee  or  a  request  for  a  cooperative 
agreement  for  a  demonstration  facility 
under  this  regulation  must  be  signed  by 
the  applicant  or  authorized 
representative  of  the  applicant  and  must 
be  in  such  form  and  content  as  further 
required  in  an  applicable  appendix  to 
this  regulation;  and 

(2)  A  guarantee  application  or  a 
request  for  a  cooperative  agreement 
shall  describe  the  demonstration  facility 
for  which  the  guarantee  is  sought  and 
shall  include  a  schedule  for  the 
construction  and  operation  of  the 
demonstration  facility  on  a  milestone 
basis  which  shall  be  utilized  in 
assessing  disbursement  requests. 

(b)  Prior  to  DOE  requesting  the 
submission  of  loan  guarantee 
applications  for  a  specific 
demonstration  or  requests  for  a 
cooperative  agreements  for  a  modular- 
size  oil  shale  demonstration  facility, 
preliminary  discussions  may  be 
conducted  by  applicable  DOE  program 
personnel  with  appropriate  parties  who 


wish  to  obtain  information  or  advice 
regarding  eligibility  requirements  for 
compliance  with  these  regulations  and 
the  filing  of  required  supporting 
information. 

(c)  Subject  to  the  requirements  of  law, 
information  such  as  trade  secrets, 
commercial  and  financial  information, 
and  other  information  or  data 
concerning  the  demonstration  project 
which  the  applicant  or  lender  submits  to 
the  Secretary  in  «vriting  during  die 
preliminary  discussions  or  at  other  times 
throughoyt  the  duration  of  the  project, 
on  a  privileged  or  confidential  basis, 
will,  in  accordance  with  the  DOE 
regulations  concerning  public  disclosure 
of  information  not  be  disclosed  by  DOE 
without  prior  notification  to  the 
submitter.  Any  submitter  asserting  that 
the  information  is  privileged  or 
confidential  shall  appropriately  identify 
and  mark  such  information. 

(d)  Technical  financial 
environmental  marketing  and 
management  information  maintained  by 
the  Secretary  under  this  regulation  will 
be  made  available  to  the  public  subject 
to  the  provisions  of  5  U.S.C.  552  and  16 
U.S.C.  1905  and  to  other  Government 
agencies  in  a  manner  that  will  facilitate 
its  dissemination:  Provided,  That: 

(1)  Upon  a  showing  satisfactory  to  the 
Secretary  by  any  person  that  any 
information  or  portion  thereof  obtained 
under  this  program  by  the  Secretary 
directly  or  indirectly  from  such  person 
would,  if  made  public,  divulge  trade 
secrets  or  other  proprietary  information 
of  such  person,  the  Secretary  may  not 
disclose  such  information,  and 
disclosure  thereof  will  be  punishable 
under  18  U.S.C  1905;  and 

(2)  The  Secretary  may,  upon  request, 
provide  such  information  to  any 
delegate  of  the  Secretary  for  the  purpose 
of  carrying  out  this  Acl  and  the 
Attorney  General  the  Secretary  of 
Agriculture,  the  Secretary  of  the  Interior, 
the  Federal  Trade  Commission,  the 
Environmental  Protection  Agency,  the 
General  Accounting  Office,  other 
Federal  agencies,  or  heads  of  other 
Federal  agencies,  when  necessary  to 
carry  out  their  duties  and 
responsibilities  under  these  regulations 
and  other  laws,  but  such  agencies  and 
agency  heads  may  not  release  such 
information  to  the  public.  This  section  is 
not  authority  to  withhold  information 
from  Congress,  or  from  any  committee  of 
Congress  upon  request  of  the  Chairman. 

(e)  Except  where  the  appendix  or 
applicable  solicitation  procedure 
specifies  a  date  for  certain  for 
submission  of  complete  applications, 
information  submitted  by  liie  applicant 
shall  be  updated  and  friniished  to  the 
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Secretary  whenever  there  are  significant 
changes  occurring  during  the  period  that 
DOE  is  considering  the  guarantee 
application. 

§  796.32  Supporting  information  for  a 
demonstration  facility. 

(а)  The  lender,  if  applicahle,  and 
borrower,  shall  provide  information,  as 
prescribed  by  the  Secretary  in 
applicable  appendices  and  solicitation 
documents,  to  supplement  the 
application.  The  following  items  are 
provided  to  illustrate  the  range  of 
supporting  information  which  may  be 
required  to  enable  the  Secretary  to 
prepare  a  recommendation  with  respect 
to  any  pending  application: 

(1)  A  full  description  of  the  scope, 
nature,  extent,  milestones  and  location 
of  the  proposed  project  and  financial 
assistance  sought; 

(2)  Evidence  of  the  applicant’s 
previous  and  current  interest  in 
alternative  fuels  technology,  as  related 
to  the  application; 

(3)  A  description  of  the  project’s 
technical  and  economic  feasibility 
including  a  detailed  list  of  construction, 
startup  and  related  costs  for  the  entire 
project; 

(4)  A  description  of  the  applicant’s 
organization,  corporate  charter,  bylaws, 
appropriate  authorizing  resolutions,  and 
when  applicable,  a  copy  of  the  business 
certificate  or  partnership  agreement; 

(5)  The  past  financial  history  of  the 
firm,  including  financial  statements  and 
projections  as  to  the  firm’s  future 
financial  status; 

(б)  Business  and  financial  interests  of 
principal  organizations  (e.g.,  parent  and/ 
or  subsidiary)  of  the  applicant; 

(7)  A  description  of  salaries  and  other 
financial  remuneration,  including  profit 
sharing  and  stock  options,  to  be  paid  to 
principal  officers  and  principal 
employees  of  the  applicant  who  are,  or 
will  be.  directly  associated  with  the 
project; 

(8)  Evidence  supporting  the 
applicant’s  ability  to  complete  the 
project  and  an  analysis  of  the  market  for 
the  product  to  be  produced  fi'om  the 
demonstration  facility  and  the  relevant 
economic  justifying  the  analysis; 

(9)  A  description  of  the  management 
plan  of  operations  to  be  employed  in 
carrying  out  the  project; 

(10)  Information  covering  the 
management  experience  of  each  officer 
or  key  person  associated  with  the 
project; 

(11)  Evidence  showing  that  the 
amount  of  the  financial  assistance, 
together  with  other  financing,  will  be 
sufficient  to  carry  out  and  complete  the 
project; 


(12)  Credit  history  of  the  borrower  and 
any  principal  party  who  owns  or 
controls  a  five  percent  or  greater 
interest  in  the  borrower  and  its  major 
affiliates,  if  appropriate; 

(13)  A  description  of  the  intended 
sources  and  amount  of  capital,  to  be 
provided  by  the  applicant  for  the 
construction  and  initial  operation  of  the 
demonstration  facility  together  with 
evidence  of  a  commitment  fi'om  the 
intended  sources  of  such  capital,  a  copy 
of  each  such  agreement,  and  evidence  of 
financial  ability  of  each  source  to  honor 
its  commitment; 

(14)  A  detailed,  cash  flow  breakdown 
of  the  estimated  construction,  startup, 
and  related  costs,  plus  operating  and 
maintenance  costs,  of  the  project,  the 
amount  of  the  financial  assistance 
necessary  and  cash  flow  estimates  for 
the  first  five  years  of  project  operation; 

(15)  The  terms  and  conditions  of  the ' 
loan  to  be  guaranteed,  including  the 
proposed  interest  charges  and  principal 
repayment  schedule  to  the  extent  such 
information  is  known  at  the  time  of 
filing  an  application; 

(16)  A  listing  of  assets,  associated,  or 
to  be  associated,  with  the  project  and 
which  will  serve  as  collateral  for  the 
loan,  including  appropriate  data  as  to 
the  value  and  useful  life  of  any  physical 
assets  and  a  description  of  the  value  of 
any  other  associated  security; 

(17)  Copies  of  all  current  or  proposed 
contracts  between  the  applicant  and  any 
third  parties  which  are  significant  to  the 
proposed  project; 

(18)  A  description  of  other  Federal 
financial  assistance  (e.g.,  direct  loans,  . 
guaranteed  loans,  grants)  available  or 
expected  to  be  made  available  to  the 
applicant  in  connection  with  the 
demonstration  facility; 

(19)  Lists  of  all  applications  filed  and 
approvals  issued  by  Federal,  state,  and 
local  government  agencies  for  permits 
and  authorizations  to  conduct 
construction  and  operations  associated 
with  the  project.  If  these  approvals  have 
not  been  obtained,  or  applications  not 
filed,  the  estimated  date  of  such  filings 
and  approvals  shall  be  provided; 

(20)  An  environmental  report  prepared 
in  accordance  with  the  guidelines 
specified  in  the  appendix(ces)  to  this 
regulation  or  in  the  event  that  any 
Federal  or  state  agency  has  prepared  an 
environmental  impact  statement 
regarding  this  project,  a  copy  of  this 
document; 

(21)  A  plan  or  program  to  acquire, 
evaluate  and  monitor  the  environmental, 
economic,  social  and  technological 
impacts  of  the  proposed  demonstration 
facility,  if  appropriate; 


(22)  A  copy  of  the  applicant’s  plans 
for  providing  for  small  business 
concerns  to  participate  in  the  project; 

(23)  A  copy  of  the  applicant’s 
nondiscrimination  policies  and 
programs  and  information  on  any 
pending  affirmative  action  complaints; 

(24)  A  written  affirmation  from  the 
applicant  indicating  its  adherence  to  the 
Civil  Rights  Regulations  (i.e..  Title  VI  of 
the  Civil  Rights  Act  of  1964)  (42  U.S.C. 
2000a  et  seq.  as  amended),  to  Title  IX  of 
the  Education  Amendments  of  1972  (20 
U.S.C.  et  seq.  681),  and  to  the  Age 
Discrimination  Act  of  1975  (Pub.  L.  84- 
135))  which  prohibits  discrimination  on 
the  basis  of  race,  color,  national  origin, 
sex,  handicap  and  age,  in  programs  and 
activities  receiving  Federal  assistance, 
in  grants,  loans  or  assistance  contracts 
from  DOE; 

(25)  A  written  affirmation  fiom  the 
applicant  indicating  its  adherence  to 
applicable  DOE’s  regulations  regarding 
equal  employment  opportunity; 

(26)  A  copy  of  the  approval  by  the 
appropriate  Indian  tribe  and  Secretary 
of  the  Interior  concerning  the  Indian 
Tribe’s  involvement,  if  applicable,  with 
the  applicant  in  the  demonstration 
facility 

(27)  A  copy  of  the  affirmation  by  the 
applicant  supporting  the  necessity  for  a 
Federal  loan  guarantee.  Applicant  shall 
provide  information  necessary  for  a 
determination  by  the  Secretary  whether 
reasonable  methods  of  financing  other 
than  a  Federal  guarantee  or  a 
cooperative  agreement  are  available  to 
the  applicant; 

(28)  Other  information  as  may  be 
required  be  the  Attorney  General  or  the 
Chairman  of  the  FTC  to  assess  the 
impact  of  a  specific  loan  guarantee  or 
cooperative  agreement  on  competition 
and  concentration  in  the  production  of 
energy; 

(29)  An  analysis  of  any  adverse 
community  impacts  which  may  result 
fi'om  the  AFDP, 

(30)  Any  other  information  requested 
by  the  Secretary  or  specified  in  an 
appendix  to  this  regulation  or  in  a 
solicitation  announcement,  if  applicable; 

(b)  If  a  lender  has  been  specified  by 
the  applicant  and  has  joined  in  the 
preparation  of  the  application,  then  the 
following  information  fiom  the  lender 
shall  be  provided: 

(1)  Description  of  the  lender’s 
organization  and  legal  authority  under 
which  the  lender  operates  its  business, 
together  with  a  copy  of  any  appropriate 
authorizing  resolutions  necessary  for  the 
transaction  between  the  lender  and 
applicant; 

(2)  Copies  of  investigations  obtained 
fiom  credit  bureaus,  references. 
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inquiries,  and  professional  associations 
regarding  the  credit  worthiness  of  the 
borrower; 

(3)  Information  covering  the 
management  experience  of  each  officer 
or  key  person  in  the  lender’s 
organizations  who  is  or  will  be 
associated  with  the  loan; 

(4)  A  description  of  the  management 
plan  to  be  employed  in  serving  and 
monitoring  the  loan; 

(5)  A  written  affirmation  by  the  lender 
supporting  die  necessity  for  a  Federal 
loan  guarantee; 

(6)  TTie  lender’s  written  assessment  of 
all  aspects  of  the  applicant’s  loan 
application,  in  sufficient  detail,  as  would 
be  completed  by  any  prudent  lender 
considering  a  loan  without  a  guarantee; 

(7)  A  copy  of  the  proposed  loan 
agreement  to  be  executed  by  the 
applicant  and  the  lender,  together  with 
copies  of  all  other  documents  proposed 
by  the  lender  to  be  used  in  the  financial 
transactions; 

(8)  A  copy  of  the  lender’s  conditional 
loan  commitment  document  issued  to 
the  applicant,  if  applicable; 

(9)  When  appropriate  to  the  project, 
evidence  of  the  lender’s  experience  in 
surveying  the  financial  aspects  of 
complex  technological  projects; 

(10)  Any  proposed  marketing  plan 
under  which  the  lender  will  sell  any 
portion  of  the  debt  to  secondary 
marketholders; 

(11)  A  disclosure  by  the  lender 
whether  any  of  its  officers,  directors  or 
major  stockholders  or  other  parties 
having  a  major  financial  interest  in  the 
lender  have  a  financial  interest  in  the 
applicant  and  whether  any  of  the 
applicant’s  officers,  directors,  major 
stockholders  or  other  parties  having  a 
major  financial  interest  in  the  applicant 
have  a  financial  interest  in  the  lender, 
and 

(12)  Any  other  information  requested 
by  the  Secretary  or  as  may  be  specified 
in  an  applicable  appendix(ces)  to  this 
regulation  or  in  a  solicitation 
announcement,  if  applicable. 

Subpart  C — Application  Processing 

§  796.40  Application  processing  for  a  loan 
guarantee  for  a  demonstration  facility. 

(a)  Upon  receiving  an  application  for  a 
loan  guarantee  for  a  demonstration 
facility  and  other  relevant  information, 
the  Secretary  shall  determine  whether: 

(1)  *rhe  application  is  complete  and  in 
compliance  with  this  regulation  and  the 
applicable  appendices  to  this  regulation; 

(2)  The  type  of  technology,  scope,  size 
financial  assistance  sought,  and 
geographic  location  of  the  project  to  be 
demonstrated  falls  within  the  AFDP 


objectives  and  the  appbcable  appendix 
and  sufficient  loan  guarantee  authority 
and  appropriations  are  available  to 
conduct  tte  project; 

(3)  The  adverse  commimity  impacts 
resulting  from  the  proposed 
demonstration  facility  have  been 
adequately  evaluated  by  the  applicant; 
and 

(4)  The  terms  and  oonditions  of  the 
proposed  loan  as  set  forth  in  the 
application  are  generally  acceptable  to 
the  Secretary  and  whether  there  is 
satisfactory  evidence  that  the  lender,  if 
applicable,  is  willing,  competent  and 
capable  of  performing  the  terms  and 
conditons  of  the  loan  guarantee 
agreement: 

(b)  'The  Secretary  will,  upon 
completion  of  the  determinations  in 
paragraph  (a)  of  this  section,  inform  the 
applicant  whether  its  application  meets 
the  initial  requirements.  Unless 
otherwise  specified  in  an  appendix  to 
this  regulation  regarding  the  timely 
submission  of  the  completed  application 
(where  an  application  is  determined  by 
the  Secretary  to  be  incomplete),  the 
Secretary  may  request  that  the  applicant 
provide  addititmal  information  in  order 
for  the  Secretary  to  further  consider  the 
application.  Upon  submittal  of  the 
requested  information,  the  Secretary 
will  determine  whether  the  application 
meets  the  requirements  of  paragraph  (a) 
of  this  section.  If  the  Secretary 
thereafter  determines  that  the 
application  does  not  meet  the  initial 
requirements,  the  Secretary  will  inform 
the  applicant  of  the  basis  of  the 
disapproval  of  its  application. 

(c)  If  the  Secretary  determines  that  an 
application  meets  the  requirements  of 
paragraph  (b)  of  this  section,  the 
Secretary  shall  inform: 

(1)  The  governor  of  the  state,  officials 
of  each  p<^tical  subdivision  and  Indian 
tribe(s).  as  af^Hopriate,  in  which  the 
facility  would  be  located  or  which 
would  be  adversely  impacted  by  such 
facility. 

(2)  The  general  public  by  notice  in  the 
Federal  Register  and  in  local 
newspapers  (of  general  circulation  in  the 
geographic  area  where  the 
demonstration  facility  would  be 
located),  to  the  extent  appropriate.  Such 
notice  will  provide  general  information 
on  the  demonstration  facility  and 
specify  how  interested  parties  may 
comment  on  the  propos^  application 
for  financial  assistance  for  such 
demonstration  facility; 

(3)  The  Secretary  of  Interior,  if  the 
proposed  demonstration  facility  is  to  be 
located  on  Indian  land  or  if  a  substantial 
portion  of  the  feedstock  for  such  facility 


is  to  be  obtained  pursuant  to  an 
agreement  with  any  Indian  tribe;  and 

(4)  The  Advisory  Council  on  Historic 
Preservation,  which  may  review  and 
comment  upon  applications  for 
guarantees  for  any  project  which  would 
affect  property  listed  or  eligible  for 
listing  in  ffie  National  Register  of 
Historic  Places  or  which  may  meet  the 
criteria  for  listing  in  the  National 
Register,  pursuant  to  36  CFR  Peurt  800. 

(d)  The  governor  of  the  state  in  which 
the  proposed  demonstration  facility 
would  be  located  shall  be  requested  to 
submit  to  the  Secretary  written 
comments  making  a  reconunendation  for 
or  against  the  location  of  such  facility* 
within  the  governor’s  state  within  a 
reasonable  period  after  the  initial 
notification  by  the  Secretary  to  such 
governor.  The  Secretary  shall  not 
guarantee  or  make  a  conunitment  to 
guarantee  a  loan  for  such  a 
demonstration  facility  if  the  governor  of 
the  state  in  which  the  proposed 
demonstration  facility  would  be  located 
recommends,  within  a  reasonable  period 
of  time  after  notificatkm  by  the 
Secretary,  that  such  action  not  be  taken 
unless  the  Secretary  finds  that  there  is 
an  overriding  national  interest  in  taking 
such  action  to  achieve  the  purpose  of 
this  regulation.  If  the  Secretary  decides 
to  guarantee  or  make  a  commitment  to 
guarantee  despite  the  affected 
governor’s  recommendation  that  such 
action  not  be  taken  by  the  Secretary,  the 
Secretary  shall  communicate  to  the 
governor,  in  writing,  reasons  for  such 
determination.  ’The  Secretary’s  decision 
shall  be  final  unless  otherwise 
determined  upon  judicial  review  by  the 
reviewing  court  pursuant  to  5  U.S.C. 
706(a)(A)  through  (Ok  Such  review  shall 
take  place  in  the  IJnited  States  Court  of 
Appeals  for  the  Circuit  in  which  the 
state  involved  is  located,  upon 
application  made  within  90  days  from 
the  date  of  the  Secretary’s  decision; 

(e)  After  completing  the  initial 
determinations  as  required  in  paragraph 
(b)  of  this  section,  or  after  a  competitive 
evaluation  of  applications  in  accordance 
with  §  796.7  “Award  procedural 
giiidelines  for  loan  guarantees,”  the 
Secretary  shall  forward  the 
application(s)  selected  for  possible 
award  of  a  guarantee  to  the  United 
States  Attorney  General  and  to  the 
Chairman  of  the  FTC.  The  Secretary 
shall  request  written  views,  comments 
and  recommendations  (for  each 
application  selected  and  forwarded) 
from  both  of  these  officials  concerning 
the  impact  of  a  loan  guarantee  on 
competition  and  concentration  in  the 
production  of  energy.  The  Secretary 
shall  give  due  consideration  to  the 
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views,  comments  and  recommendations 
received  from  the  Attorney  General  and 
the  Chairman  of  the  FTC.  Upon 
receiving  a  recommendation  from  either 
4he  Attorney  General  or  the  Chairman  oS. 
the  FTC  against  die  award  of  a 
guarantee  to  an  applicant,  the  Secretary 
shall  consider  sui^  recommendations  in 
the  selection  of  an  applicant  for  an 
award  of  a  loan  guarantee  as  follows: 

(1)  The  Secretary,  after  considerii^  a 
negative  recommendation  from  the 
Attorney  General  or  Chairman  of  the 
FTC,  may  nevwtiieless  consider  to 
proceed  with  die  award  of  the  guaraitiee 
to  such  applicant,  if  the  Secretary 
determines  that  the  energy 
demonstration  prefect  offered  by  the 
applicant  meets  the  ov^all  goals  of 
DOE  and  outweighs  any  negative 
recommendation  by  the  Attorney 
Gmieral  or  Chairman  of  the  FTC;  or  the 
Secretary^ay  notify  the  applicant  ol 
the  disapproval  its  application,  with 
reasons  for  such  disapproval; 

(2)  If  the  Secretary  determines  to 
award  the  guarantee  to  an  applicant,  in 
spite  of  the  negative  recommendation  by 
the  Attorney  General  or  the  Chairman  of 
the  FTC,  the  Secretary  shall  forward  the 
decision  papers  and  the 
recommendations  of  the  Attorney 
General  or  the  Chairman  of  the  FTC  to 
the  President  for  a  written  decision  on 
whether  it  is  in  the  national  interest  to 
have  the  Secretary  award  a  loan 
guarantee  to  the  applicant;  and 

(3)  If  the  President  upholds  the 
recommendation  of  the  Attorney 
General  or  the  Chairman  of  the  FTC 
against  making  such  guarantee,  the 
Secretary  shall  notify  the  applicant  diat 
its  application  has  been  disapproved 
and  the  reasons  for  such  disapproval 

(f)  If  the  President  upholds  the 
Secretary’s  determination,  for  awarding 
the  loan  guarantee  to  an  applicmit  imder 
paragraph  (e)  of  this  section  or  the 
Secretary  has  selected  an  applicant 
after  receiving  a  favorable 
recommendation  from  both  the  Attorney 
General  and  Qiairman  the  FTC,  the 
Secretary  shall  forward  the  relevant 
documents  on  the  proposed 
demonstration  facility  of  the  applicant 
seeking  the  loan  guarantee  to  the 
Secretary  of  the  Treasury  for  his 
concurrence,  with  respect  to  the  timing, 
interest  rate  and  substantial  terms  of 
such  loan  guarantee  prior  to  awarding 
the  guarantee  to  the  applicant  The 
Secretary  of  Treasury  shall  ensure  to  the 
maximum  extent  feasible  that  the 
timing,  interest  rate  and  substantial 
terms  and  conditions  of  such  guarantee 
will  have  the  minimum  possiUe  impact 
on  the  capital  markets  of  the  United 


States,  taking  into  accouaC  gdwF  Federal 
direct  and  indiiect  securities  activities. 

(g)  'The  Secretary  shall  forward  to  tiie 
Chairman  of  the  Comimtter  on  Science 
and  Technology  of  the  House  of 
Representatives,  and  to  die  Chairman  of 
the  Committee  on  Energy  aod  Natural 
Resources  of  the  Senate,  a  full  and 
complete  report  on  the  proposed 
demonstration  facility  of  the  applicant 
seeking  tibe  loan  guarantee.  The 
Secretary  shah  not  finalize  the  loan 
guarantee  prior  to  the  expiration  of  90 
calends  da3rs  (not  including  any  day  on 
which  either  House  of  Congress  is  not  in 
session  because  of  an  adjournment  of 
more  than  3  calendar  days  to  a  day 
certain)  from  the  date  on  which  such 
supiport  on  the  proposed  demonstration 
facility  is  received  by  such  committees. 

(h)  In  the  event  that  a  conunitment  to 
guarantee  is  to  be  issued,  the  Secretary 
shall  not  finalize  such  commitment  to 
guarantee  prior  to  the  expiration  of  90 
calendar  days  (not  meindmg  any  day  on 
which  either  House  of  Congress  is  not  in 
session  because  of  an  acQoumment  of 
more  than  3  calendar  days  to  a  day 
certain)  from  the  date  on  which  such 
report  is  received  by  such  committee. 
After  such  period  of  time  has  expired, 
the  Secretary  may  finalize  the 
commitment  to  guarantee  and  the 
subsequent  guarantee  witiiout  further 
notification  to  the  committees. 

(i)  The  Secretary  shall  not  finalize  any 
loan  guarantee  or  commitment  to 
guarantee  for  a  demonstration,  facility 
costing  in  excess  of  $50  million  unless 
such  guarantee  or  commitment  to 
guarantee  is  authorized  by  Congress,  or 
both  Houses  of  Congress  pass  a 
resolution  approving  such  loan 
guarantee  or  commitment  to  guarantee. 

(j)  Upon  obtaining  the  concurrence  of 
the  Secretary  of  Treasury  with  respect 
to  the  timing,  interest  rate  and 
substantia  terms  of  the  loan  guarantee 
prior  to  its  award  to  an  applicant,  and 
complying  with  the  other  requirements 
of  this  section,  the  Secretary  may  award 
the  loan  guarantee  or  commitment  to 
guarantee  to  the  successful  applicant 

§  796.41  Application  processinp  foe  a 
cooperative  agreement  for  a  modular  size 
oil  shale  facility. 

(a)  Upon  receiving  an  application  for  a 
cooperative  agreement  fw  a  modular- 
size  oil  shale  facility  and  other  relevant 
information,  the  Secretary  shah  follow 
the  procedures  set  forth  in  the  proposed 
DOE  assistance  regulations  on 
cooperative  agreements  (44  FR  20504^ 
April  5, 1979)  and  applicable  ^ipendices 
to  the  AFlh^  regulation,  and  thira 
determine: 


(1)  Whether  the  application  is 
complete  and  in  compliance  with 
Section  6  and  other  provisions  of  the  Act 
and  with  other  applicable  DOE 
regulations-  pertaining  to  cooperative 
agreements; 

iZ)  If  the  type  of  technology,  scope 
and  size  financial  assistance  sought  and 
geo^l^G  locatioa  of  the  project  to  be 
demonstrated  falls  within  the  AFDP 
objectives  and  the  applicable 
appendices  and  sufficient  funding 
authority  appropriations  are  available  to 
conduct  the  prefect;. 

(3)  If  the  adverse  commumty  impeicts 
resulting  from  the  proposed 
demonstration  facility  have  been 
adequately  evaluated  by  the  applicant; 

(b)  Such  processing  procedures  shall 
follow  the  same  notification 
requirements  ainl  {oocediires  as 
described  ia  paragraphs  (b),  (ck  (d),  (e). 
(g),  (h)  and  (i)  of  §  796.40,  “^iplication 
processing  fm  a  loan  gnarantce  for  a 
demonstration  facility.” 

§  796.42  Closing  requirements  for  a  loan 
guarantee. 

Ca)  When  an  application  for  a  loan 
guarantee  has  been  approved  by  the 
Secretary  in  accordance  with  the 
procedures  described  in  §  796,40, 
“Application  processing  for  a  loan 
guarantee  for  a  demonstration  facility,” 
the  Secretary  will  notify  tiie  lender,  if 
any,  and  the  borrower  and  provide  them 
with  a  copy  of  the  proposed  guarantee 
agreement  or  at  that  time  with  a  copy  of 
a  commitment  to  guarantee. 

(b)  To  the  extent  necessary, 
conferences  wiU  be  arranged  by  the 
Secretary  to  discuss  the  terms  and 
conditions  contained  in  the  guarantee 
agreement  and  other  instruments 
relevant  to  the  transaction. 

(c)  Upon  agreement  as  to  the  terms 
aiMd  conditions  of  the  gonantee 
agreement  and  other  relevant 
instruments,  a  closing  date  agreeable  to 
the  parties  shall  be  set. 

Subpart  D— Guarantee  and  Profect 
Administration 

§  796.50  Loan  servicing. 

(a)  The  loan  guarantee  agreement 
shall  provide  that  the  lender  service  the 
guarantee  in  accordance  with  these 
regulatkms,  exeept  that  another  party 
may  be  selected  by  the  Secretary  to 
service  the  loan  in  the  event  that 
Federal  Financing  Bank  is  used  or  in 
other  situations  where  such  course  of 
action  is  determined  by  tiie  Secretary  to 
be  appropriate. 

(b)  The  lender  or  other  party  servicing 
the  loan  shall  exercise  su^  care  and 
diligence  m  the  disbursement,  servicing, 
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and  collection  of  the  loan  as  would  be 
exercised  by  a  reasonable  and  prudent 
lender  in  dealing  with  a  loan  without  a 
guarantee. 

(c)  The  lender  or  other  party  servicing 
the  loan  shall  notify  the  Secretary  in 
writing  without  delay: 

(1)  That  the  disbursement  for  the  first 
project  milestone  is  ready  to  be  made, 
together  with  evidence  firom  the 
borrower  that  the  project  has  begun  or  is 
about  to  begin; 

(2)  Of  the  date  and  amount  of 
disbursement  for  each  subsequent 
milestone  under  the  loan; 

(3)  Of  any  nonreceipt  of  payment 
within  15  days  after  the  date  specified 
for  payment,  together  with  evidence  of 
appropriate  notifications  to  the 
borrower, 

(4)  Of  any  known  failure,  by  an 
intended  source  of  capital  to  honor  its 
commitment; 

(5)  Of  any  known  failure  by  the 
borrower,  to  comply  with  terms  and 
conditions  as  set  forth  in  the  loan 
agreement  or  guarantee  agreement; 

(6)  Of  a  belief  that  the  borrower  may 
fall  within  any  of  the  default  conditions 
set  forth  in  the  loan  agreement  or  the 
borrower  may  not  be  able  to  meet  any 
future  scheduled  payment  of  principal  or 
interest;  or 

(7)  Of  any  significant  changes  fi'om 
the  original  cash  flow  projections  as 
evidenced  fix)m  information  and  reports 
by  the  borrower. 

(c)  The  guarantee  agreement  or 
related  documents  shall  require  the 
lender  or  other  party  servicing  the  loan 
to  submit  to  the  Secretary  periodic 
financial  reports  on  the  status  and 
condition  of  the  loan; 

§  796.51  Loan  disbursements. 

(a)  Unless  otherwise  provided  in  the 
guarantee  agreement,  the  borrower  shall 
not  be  provided  with  any  funds  under 
the  guaranteed  loan  agreement  until  the 
lender  or  other  party  servicing  the  loan: 

(1)  Has  complied  with  the  notification 
requirements  set  forth  in  §  796.50(b)(1) 
and  (2)  of  “Loan  servicing”  and  has 
received  written  notice  from  the 
Secretary  that  the  disbursement  for  the 
applicable  milestone  is  approved;  and 

(2)  Has  received  fix)m  the  borrower 
satisfactory  documentary  evidence  that 
loan  drawdowns  requested  will  be  used 
to  pay  allowable  project  costs  incurred 
or  to  be  incurred  by  the  borrower.  The 
party  servicing  the  loan  or  the  Secretary 
may  require  the  borrower  to  provide 
documentation  setting  forth  the 
purposes  for  which  the  drawdown  is 
requested  and  an  attestation  that  the 
disbursements  will  be  used  only  for  such 
purposes.  Signature  on  the  requesting 


document  will  be  made  by  a  person 
authorized  to  order  the  expenditure  of 
the  borrower's  funds. 

(b)  The  party  servicing  the  loan  may 
npt  release  to  the  borrower  drawdowns 
from  any  disbursements  until  the 
disbursements  is  approved  by  the 
Secretary. 

(c)  The  party  servicing  the  loan  may 
not  withhold  ^m  the  borrower 
authorized  disbursements,  except  as 
included  in  the  provisions  of  the 
guarantee  agreement  without  the 
written  approval  of  the  Secretary. 

S  796.52  Financial  assistance  fund. 

(a)  As  provided  for  in  Section  19(n)  of 
the  Act,  ^ere  is  established  in  the 
Treasury  of  the  United  States  a  separate 
fund,  hereafter  referred  to  as  the  Fund, 
for  the  purpose  of  carrying  out  the 
provisions  of  paragraph  (b).  Section  19 
of  the  Act. 

(b)  Appropriations  to  the  Fund  that 
are  made  available  through  legislation, 
repayments  made  by  borrowers  in 
accordance  with  the  terms  and 
conditions  in  principal  and  interest 
assistance  contracts,  guarantee  fees, 
repayment  of  loans  under  Section 
19(k)(l)  of  the  Act,  and  any  other 
moneys,  property,  or  assets  derived 
from  operations  of  this  loan  guarantee 
program  including  foreclosure, 
repossession  or  sale  of  collateral  shall 
be  deposited  in  the  Fund,  and  shall, 
except  as  otherwise  provided  by  law,  be 
available  to  the  Secretary  for  payment 
to  debt  holders  of  prinicipal  and  interest 
on  loan  guarantee  agreements  and 
principal  and  interest  assistance 
contracts  made  in  accordance  with  this 
regulation.  In  addition,  balances  in  the 
Fund  may  be  used  for  necessary 
administrative  expenses  incurred  by 
DOE  or  other  Federal  agencies  acting 
pursuant  to  DOE  direction  in  carrying 
out  the  provisions  of  this  regulation. 

(c)  If,  at  any  time,  the  moneys 
available  in  the  Fimd  are  insufficient  to 
enable  the  Secretary  to  pay  principal 
and  accrued  interest  in  the  event  of 
default  or  principal  and  interest 
assistance  payments,  the  Secretary  shall 
issue  to  the  Secretary  of  the  Treasury 
notes  or  other  obligations  in  such  forms 
and  denominations,  bearing  such 
maturities,  and  subject  to  such  terms 
and  conditions  as  may  be  prescribed  by 
the  Secretary  of  the  Treasury.  This 
borrowing  authority  shall  be  effective 
only  to  such  extent  or  iqi  such  amount  as 
are  specified  in  appropriation  acts.  Such 
authority  shall  be  without  fiscal  year 
limitation.  Redemption  of  such  notes  or 
obligations  shall  be  made  by  the 
Secretary  from  appropriations  or  other 
moneys  available  under  this  regulation. 


Such  notes  or  other  obligations  shall 
bear  interest  at  a  rate  determined  by  the 
Secretary  of  the  Treasury,  which  shall 
not  be  less  than  a  rate  determined  by 
taking  into  consideration  the  average 
market  yield  on  outstanding  marketable 
obligations  of  the  United  States  of 
comparable  maturities  during  the  month 
preceding  the  issuance  of  the  notes  or 
other  obligations.  The  S^etary  of  the 
Treasury  may  at  any  time  sell  any  of  the 
acquired  notes  or  o&er  obligations.  All 
redemptions,  purchases,  and  sales  by 
the  Secretary  of  the  Treasury  of  such 
notes  or  other  obligations  shall  be 
treated  as  public  debt  transactions  of 
the  United  States. 

(d)  The  amounts  in  the  Fimd  shall  be 
without  fiscal  year  limitations  and 
remain  available  until  expended,  with 
the  exception  that,  if  at  any  time,  the 
Secretary  determines  that  moneys  in  the 
Fund  exceed  the  present  and 
foreseeable  requirements  of  the  Fund, 
such  amounts  in  the  Fund  that  are  not 
required  to  secure  outstanding  financial 
assistance  obligations  shall  be  paid  into 
the  General  Fimd  of  the  Treasury. 

(e)  Amounts  as  may  be  necessary  for 
direct  loans,  cooperative  agreements 
and  grants  for  community  impact 
assistance  pursuant  to  Section  19(k)(8) 
of  the  Act  shall  be  provided  in  annual 
appropriation  acts. 

§  796.53  Reduction  or  withdrawal  of  a 
guarantee. 

(a)  The  Secretary  may  reduce  or 
withdraw  the  guarantee  (as  to  amounts 
not  yet  disbursed  or  drawndown  by  the 
borrower)  by  written  notice  to  the 
lender  and  to  the  borrower  if  the 
Secretary  determines  that 
.  (1)  Initiation  of  activity  on  the  project 
has  not  occiured  within  the  period  of 
time  set  forth  in  the  guarantee 
agreement.  Within  60  days  after  the 
guarantee  is  withdrawn  under  this 
circumstance,  the  Secretary  shall 
reimburse  to  the  lender  the  full  amount 
of  the  guarantee  fee  paid  by  the  lender  if 
the  fee  has  not  been  passed  to  the 
borrower; 

(2)  The  borrower  has  failed  to  acquire 
the  required  capital  fit)m  intended  or 
alternate  sources  of  such  capital,  or  has 
failed  to  comply  with  material  terms  and 
conditions  as  set  forth  in  the  loan  or 
guarantee  agreement.  The  Secretary 
shall  notify  the  borrower  and  the  lender 
that  the  guarantee  will  be  reduced  to  the 
amount  of  the  loan  that  has  been  drawn 
down  to  the  borrower  as  of  the  date  of 
the  notice.  Drawdowns  permitted  to  be 
made  by  the  lender  after  such 
notification  is  received  shall  not  be 
covered  by  a  guarantee;  or 
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(3)  The  lendev  has  failed  to  comply 
widi  any  material  tenn  ot  condition  as 
set  fordk  in  die  guarantee  or  loan, 
a^eenient  and  the  Secretary  has 
determined  that  such  breach  will 
increase  the  financial  exposure  of  the 
Government  and  that  the  guarantee 
should  be  withdrawn. 

(b)  If  the  Secretary  finds  that  the 
lenc^  has  not  complied  with  a  material 
term  of  the  guarantee  or  loan  agreement, 
the  Secretary  will  notify  the  borrower 
and  the  lender  that  the  guarantee  or 
loan  agreement  has  beea  breached. 
Thereafter,  the  guarantee  may  be 
reduced  in  the  discretion  of  the 
Secretary  to  the  amount  that  has  been 
provided  by  the  lender  to  the  borrower 
as  of  the  date  that  the  Secretary’s  notice 
has  been  received  by  the  lender. 
Following  notification  of  the  Secretary's 
determination  to  reduce  the  guarantee, 
the  borrower  will  be  allowed  reasonable 
time,  in  no  event  less  than  6  months,  to 
acquire  a  substitute  lender  that  is 
capable  of  complying  with  the 
provisions  in  the  loan  and  guarantee 
agreements.  If  the  borrower  obtains  a 
substitute  lender  satisfactory  to  the 
Secretary,  a  new  guarantee  agreement 
will  be  executed. 

(c)  In  the  event  the  Secretary 
determines  that  the  project's  economic 
success  cannot  be  achieved  in 
accordance  with  the  requirentents 
specified  in  the  guarantee  a^eement. 
the  guarantee  shall  be  reduced  to 
amounts  which  have  been  received  by 
the  borrower  as  of  the  date  of  notice. 

(d)  In  no  case  may  the  guarantee  be 
recced  below  amounts  provided  in 
good  faith  by  the  lender  or  holder. 

§  796.54  Assignment 

(a)  Except  as  may  be  required  law, 

a  holder  may,  with  the  Secretary’s 
approval,  assign  to  miother  party  certain 
rights  and  obli^tions  under  the  loan  or 
guarantee  agreement.  Such  assignment 
will  be  in  accordance  with  the 
provisicms  of  the  guarantee  agreement 

(b)  The  lender,  except  to  the  extent 
that  specific  limitations  provided  by  law 
or  in  the  guarantees  do  not  permit  may 
provide  other  lenders  with  participating 
shares  in  the  loan  without  the  prior 
consent  of  the  Secretary.  The  guarantee 
agreement  shall  specify  to  what  extent 
and  in  what  manner  the  loan  may  be 
divided  into  shares.  The  lender  will  give 
advance  written  notice  to  the  Secretary 
when  participating  shares  are  so 
provided.  The  notice  shall  provide  the 
participant’s  business  name,  address, 
telephone  number,  and  name  of  official 
to  contact. 

(c)  The  originar  lender  will  continue  to 
be  responsible  for  and  perform  the 


servicing  provisions  of  the  loan 
guarantee  agreeinent  unless  Uie 
Secretary  approves  a  substitute  party  to 
service  the  loan. 

§  796.55  Project  monitoring. 

The  guarantee  agreement  or -related 
documents  shall  provide  that  the  DOE 
manager  and  other  applicable  DOE 
representatives  riiall  have  access  to  the 
project  site  at  all  reasonable  times  in 
orc^  to  monitor  the  performance  of  the 
project.  The  lender,  to  die  extmit  lawfiil 
and  within  its  control,  and  the  bcorowa 
will  assure  availability  of  information 
related  to  the  demonstration  fadhties  as 
is  necessary  to  pennit  the  Secretary  to 
determine  technical  progress,  soundness 
of  fimmcial  condition,  management 
stability,  compliance  with 
environmental  protection  requirements, 
and  other  matters  pertinent  to  the 
guarantee.  The  guarantee  agreement  or 
related  docimients  shall  identify  those 
items  or  types  of  information  n^ich  the 
Secretary  may  not  make  available  for 
public  dissenunation. 

§  796.56  Survival  of  finandot  assistance 
agreement 

(a)  Loan  guarantee  agreements  under 
this  regulation  shall  be  lading  upon  die 
lender,  die  borrower,  the  Secretary,  and 
upon  their  successors  and  assignees.  No 
delay  or  failure  of  the  Secretary  in  the 
exercise  of  any  right  or  remedy  or 
partial  exercise  of  any  such  right  or 
remedy  shall  preclude  any  exercise  of 
further  rights  or  remedies;  no  acdon 
taken  or  omitted  by  the  Secretary  shall 
be  deemed  a  waiver  of  any  such  further 
right  or  remedy. 

§  796.57  Other  Federal  aealetanca. 

Nothing  in  this  regulation  shall  be 
interpreted  to  deny  or  limit  the 
borrower’s  right  to  seek  and  obtain 
other  Federal  financial  assistance  (e.g., 
grants,  cooperative  agreements,  direct 
loans,  or  guaranteed  loans)  for  a 
demonstration  facility.  For  purposes  of 
this  section,  other  financial  assistance 
does  not  include  revenue  sharing  funds 
or  any  fax  benefits.  However,  the  total 
amount  of  Federal  financial  assistance 
obtained  for  such  facility  shall  not.  m 
the  case  of  a  loan  guarantee  agreement, 
exceed  75  percent  of  total  costs;  and,  in 
the  case  of  a  cooperative  agreemeirt, 
exceed  75  percent  of  the  construction, 
startup,  and  related  costs,  plus  operatkm 
and  maintenance  costs.  AH  receipts 
from  the  sale  of  any  i»-oducU  produced 
during  the  operation  of  the  modular 
facility  (for  which  a  cooperative 
agreement  or  loan  guarantee  has  been 
awarded)  shall  be  used  to  offset  the 


costs  incurred  in  the  operation  and 
maintenance  of  the  facility. 

§  796.56  Appeals. 

The  guarantee  agreement  shall 
include  a  provision  which  specifies  that 
any  dispute  concerning  a  question  of 
fact  arising  under  the  guarantee  shall  be 
decided  in  writing  by  the  Secretary.  The 
borrower  or  lender  may  request  the 
Secretary  to  reconsider  any  such 
decision.  If  not  satisfied  with  the 
Secretary’s  final  decision,  the  borrower 
or  lender  upon  receipt  of  such  written 
decision,  may  appeal  the  decision  within 
30  days,  in  writing,  to  the  Chairman, 
Energy  Board  of  Contract  Appeals 
(EBCA).  Department  of  Energy, 
Washington,  D.C.  20545.  EBCA,  when 
functioning  to  resolve  such  a  dispute 
under  a  loan  guarantee,  shall  proceed  in 
the  same  general  manner  as  when  it 
presides  over  appeals  involving  contract 
disputes.  The  decision  of  EBCA  with 
respect  to  such  appeals  shall  be  the  final 
decision  of  the  Secretary. 

§  796.59  Examlnalion  of  project  records. 

(a)  The  guarantee  agreement  or 
related  documents  shall  provide  diat  the 
lender  or  odier  party  servicing  the  loan, 
as  applicable,  the  borrower,  shall 
keep  such  records  concerning  die 
project  as  is  necessary  to  facilitate  an 
effective  audit  and  performance 
evaluation  of  the  project  and  that  the 
Secretary  and  die  Comptroller  General, 
or  their  duly  authorized  representatives, 
shall  have  access,  for  the  purpose  of 
audit  and  examination,  to  any  pertinent 
books,  documents,  papers,  and  records 
of  the  borrower,  lender  and  other  party 
servicing  the  loan,  as  appticable.  Such 
inspection  may  be  made  during  the 
regular  office  hours  of  the  borrower, 
lender,  or  otiier  party  servicing  the  loan, 
or  at  any  other  time  mutually 
convenient.  At  six  month  intervals,  the 
Comptroller  General  shall  make  an  audit 
of  recipients  of  financial  assistance 
under  this  regulation. 

Subpart  E—OefauN 

§  7i6L60  DafauM,  damand,  paymant,  and 
coUataral  llquidadon. 

(a)  In  the  event  that  the  brnrower  lias 
defaulted  in  the  making  of  required 
payments  of  principal  or  interest  oa  any 
portion  of  a  loan  guaranteed  in 
accordance  with  the  loan  a^eement, 
note,  guarantee  agreement  or  other 
collateral  documents  (or  in  breadiing 
any  material  term  or  conditkm  as 
specified  in  the  guarantee),  and  such 
default  has  not  bemi  owed  within  the 
period  of  ^cc  provided  in  die  loan 
agreeraent.  the  lender,  or  any  other 
holder,  or  nominee  or  trustee 
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empowered  to  act  for  the  lender,  or 
holder  (referred  to  in  this  section 
collectively  as  “holder”),  may  make 
written  demand  upon  the  Secretary  for 
payment  pursuant  to  the  guarantee 
agreement. 

(b)  In  the  event  that  the  borrower  is  in 
default  as  a  result  of  a  breach  of  one  or 
more  of  the  terms  and  conditions  of  the 
guarantee  agreement,  note,  loan 
agreement,  or  other  contractual 
obligation  related  to  the  transaction, 
other  than  the  borrower’s  obligation  to 
pay  principal  or  interest,  as  provided  in 
paragraph  (a)  of  this  section,  the  holder 
may  not  automatically  be  entitled  to 
make  demand  for  payment  pursuant  to 
the  guarantee,  unless  the  Secretary 
agrees  in  writing  that  such  default  has 
materially  affected  the  rights  of  the 
parties,  and  finds  that  the  holder  should 
receive  payment  of  the  outstanding 
guaranteed  loan. 

(c)  No  provision  of  this  regulation 
shall  be  construed  to  preclude 
forbearance  by  the  holder  and  the 
Secretary  for  &e  benefit  of  the 
borrower. 

(d)  Upon  the  making  of  demand  for 
payment  as  provided  in  paragraph  (a)  or 
(b)  of  this  section,  the  holder  shall 
provide,  in  conjunction  with  such 
demand  or  immediately  thereafter,  at 
the  request  of  the  Secretary,  such 
supporting  documentation  as  may  be 
reasonably  required  to  justify  such 
demand. 

(e)  Payment  of  the  guaranteed  loan 
shall  be  made  60  days  after  receipt  by 
the  Secretary  of  written  demand  for 
payment,  provided  that  the  demand 
complies  with  terms  of  the  guarantee 
agreement,  applicable  law,  and  the  Act. 
The  guarantee  agreement  shall  provide 
that  interest  shall  accrue  to  the  holder  at 
the  rate  stated  in  the  guarantee 
agreement  until  the  defaulted  loan  has 
been  fully  paid  by  the  Secretay. 

(f)  The  guarantee  agreement  shall 
provide  that,  upon  pa3mient  of  the 
guaranteed  portion  of  the  loan  by  the 
Secretary,  the  holder  shall  transfer  and 
assign  to  the  Secretary  all  rights  held  by 
the  holder  in  the  guaranteed  portion  of 
the  loan.  Such  assignment  shall  include 
the  guaranteed  portion  of  the  loan  and 
related  security  and  collateral  rights. 
Upon  such  payments  and  assignment, 
the  Secretary  shall  be  subrogated  to  the 
rights  of  the  recipient  of  the  payment 
and  shall  have  superior  rights  in  and  to 
the  property  acquired  fi-om  the  recipient 
of  the  payment 

(g)  Where  the  guarantee  agreement  so 
provides,  the  lender  and  the  Secretary 
may  jointly  agree  to  a  plan  of  liquidation 
of  the  collateral  pledged  to  secure  the 
guaranteed  loan,  and  thereafter  the 


lender  may  undertake  such  liquidation 
and  make  application  of  the  proceeds 
derived  thereby  in  accordance  with  the 
terms  and  conditions  of  the  loan  and 
guarantee  agreements  and  the  written 
plan  of  liquidation. 

(h)  Where  payment  of  the  guaranteed 
loan  has  been  made  and  the  lender  has 
not  undertaken  a  plan  of  liquidation,  the 
Secretary,  in  accordance  with  the  rights 
received  through  subrogation  and  acting 
through  the  U.S.  Attorney  General,  shaU 
seek  to  foreclose  on  the  collateral  assets 
and  take  such  other  legal  action  as 
necessary  for  the  protection  of  the 
Government. 

(i)  If  the  Secretary  is  awarded  title  to 
collateral  assets  pursuant  to  a 
foreclosure  proceeding,  the  Secretary 
may  take  action  to  complete,  maintain, 
operate,  or  lease  the  project  facilities,  or 
take  any  other  necessary  action  which 
the  Secretary  deems  appropriate,  in 
order  that  the  original  goals  and 
objectives  of  the  project  will,  to  the 
extent  possible,  be  realized. 

(j)  In  addition  to  foreclosure  and  sale 
of  collateral  pursuant  thereto,  the  U.S. 
Attorney  General  shall  take  appropriate 
action  in  accordance  with  rights 
contained  in  the  guarantee  agreement  to 
recover  costs  incurred  by  the 
Government  as  a  result  of  the  defaulted 
loan.  Any  recovery  so  received  by  the 
U.S.  Attorney  General  on  behalf  of  the 
Government  shall  be  applied  in  the 
following  manner.  First  to  the  expenses 
incurred  by  the  U.S.  Attorney  General 
and  DOE  in  effecting  such  recovery: 
second,  to  reimbursement  of  any 
amounts  paid  by  the  legal  owners  of 
interests  in  the  loan,  prorated  in 
accordance  with  their  relative 
percentage  ownership  of  the  loan;  third, 
to  any  amounts  owed  to  DOE  under 
related  principal  and  interest  assistance 
contracts;  and  fourth  to  any  other  lawful 
claims  held  by  the  Government  on  such 
proceeds.  Any  sums  remaining  after  full 
payment  of  the  above  shall  be  available 
for  the  benefit  of  other  parties  lawfully 
entitled  to  claim  them. 

(k)  If  a  partial  guarantee  is  involved, 
funds  received  by  the  lender  as  a  result 
of  liquidation  actions  will  be  applied  as 
follows: 

(l)  First,  to  the  payment  of  reasonable 
and  customary  fees  and  expenses 
incurred  in  the  liquidation  process,  and 
as  set  forth  in  the  liquidation  plan;  and 

(2)  Second,  distributed  among  the 
legal  owners  of  interests  in  the  loan; 
prorated  in  accordance  with  their 
relative  percentage  ownership  of  the 
loan.  _ 

(1)  No  action  taken  by  the  lender  in 
the  liquidation  of  any  assets  pledged  by 
the  borrower  will  affect  the  rights  of  any 


party,  including  the  Secretary,  having  an 
interest  in  the  loan  to  pursue,  jointly  or 
severally,  to  the  extent  provided  in  the 
loan  agreement,  legal  action  against  the 
borrower,  or  other  liable  parties,  for  any 
deficiencies  owing  on  the  guaranteed 
balance  after  application  of  the 
proceeds  received  upon  liquidation. 

(m)  In  the  event  that  the  Secretary 
considers  it  necessary  or  desirable  to 
protect  or  further  the  interest  of  the 
United  States  in  connection  with  the 
liquidation  of  collateral  or  recovery  of 
deficiencies  due  under  the  lotm.  the 
Secretary  will  take  such  action  as  may 
be  appropriate  imder  the  circumstances. 

(n)  Noting  in  this  section  may 
preclude  the  Secretary  fit>m  purdiasing 
the  holder’s  interest  in  the  project  upon 
liquidation. 

S  796.61  Perfection  of  Hens  and 
preservation  of  collateraL 

(a)  The  guarantee  agreement  or  other 
documents  related  thereto  shall  provide 
that:  (1)  'The  lender  will  take  those 
actions  necessary  to  perfect  and 
maintain  liens,  as  applicable,  on  assets 
which  are  pledged  collateral  for  the 
guaranteed  portion  of  the  loan;  and  (2) 
upon  default  by  the  borrower,  the  holder 
of  pledged  collateral  shall  take  actions 
such  as  the  Secretary  may  reasonably 
require  to  provide  for  the  care, 
preservation,  protection  and 
maintenance  of  such  collateral  so  as  to 
enable  the  United  States  to  achieve 
maximum  recovery  upon  default  of  the 
loan.  'The  Secretary  shall  reimburse  the 
holder  of  collateral  for  reasonable  and 
appropriate  expenses  inoured  in  taking 
actions  required  by  the  Secretary. 

Except  as  provided  in  $  796.60,  no  party 
may  waive  or  relinquish,  without  the 
consent  of  the  Secretary  any  collateral 
for  the  loan  to  which  the  United  States 
would  be  subrogated  upon  payments 
under  the  guarantee  agreement 

(b)  In  the  event  of  a  default  the 
Secretary  may  enter  into  contracts  as 
required  to  preserve  the  collateral  for 
the  loan  and  to  complete  unfulfilled 
environmental  requirements.  The  cost  of 
such  contracts  may  be  charged  to  the 
fund. 

(c)  If  any  of  the  assets  offered  by  the 
borrower  as  collateral  for  the  debt 
guaranteed  are  subject  to  prior  financing 
liens  by  other  creditors,  DOE  will 
require  that  such  prior  liens  be  removed, 
or  an  acceptable  legal  arrangement  be 
made  with  such  prior  lien  creditors 
where  DOE  will  be  protected  in  the 
event  of  default.  An  arrangement  of  this 
nature  must  be  in  the  form  of  a  written 
agreement  between  DOE  and  the  prior 
lien  creditors  and  provide  the  following 
conditions: 
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(1)  Ample  notice  of  default  and 
collateral  sale; 

(2)  A  plan  of  liquidation  offering 
mutual  protection  to  DOE  and  other 
creditors;  and 

(3)  An  option  on  the  part  of  DOE, 
which  would  be  assignable  to  a  third 
party,  to  have  the  first  lien  debt  payable 
according  to  the  original  installment 
terms  (even  after  default)  if  the  project 
operation  is  undertaken  by  DOE  or  an 
acceptable  third  party  or  on  behalf  of  or 
through  DOE. 

Subpart  F — Community  Impact 
Assistance 

§  796.70  Purpose  of  community  impact 
assistance. 

The  purpose  of  this  subpart  is  to  set 
forth  the  policies  and  procedures  under 
which  states,  political  subdivisions,  or 
Indian  tribes  may  assess  adverse 
community  impacts  that  result  from  the 
siting,  construction  and  operation  of 
demonstration  facilities  financed  imder 
this  regulation.  This  subpart  also  sets 
forth  procedures  on  how  states,  political 
subdivisions  or  Indian  tribes  adversely 
impacted  (as  deHned  in  §  796.3(u)  of  this 
regulation)  by  the  siting,  construction 
and  operation  of  a  demonstration 
facility  within  their  jurisdictions  or 
adjacent  jurisdictions  may  obtain 
community  impact  assistance. 

§  796.71  Community  impact  assistance. 

(a)  The  Secretary  may  provide  the 
following  forms  of  community  impact 
assistance  to  eligible  applicants  as 
further  described  in  this  subpart. 

(1)  A  planning  assessment  grant  to  a 
governor  of  a  state  and  Indian  tribe,  as 
appropriate,  in  which  a  proposed 
demonstration  facility  would  be  located 
or  which  would  be  adversely  impacted 
by  such  facility  in  that  state  or  on  Indian 
land; 

(2)  A  management  grant  to  a  political 
subdivision  or  Indian  tribe,  as 
appropriate,  adversely  impacted  by  the 
construction  and  operation  of  a 
demonstration  facility; 

(3)  A  loan  guarantee  to  a  political 
subdivision  or  Indian  tribe,  as 
appropriate,  adversely  impacted  by  the 
construction  and  operation  of  a 
demonstration  facility  receiving  a  loan 
guarantee  under  this  regulation.  In  the 
case  of  loan  guarantees  for  essential 
community  development,  two  types  of 
loan  guarantees  may  be  awarded: 

(i)  A  guarantee  of  the  payment  of 
interest  and  principal  on  loans  for 
financing  issued  by  a  political 
subdivision  or  an  Indian  tribe,  as 
appropriate,  for  essential  community 
development  necessitated  by  the 


construction  and  operation  of  such  a 
demonstration  facility; 

(ii)  A  guarantee  of  the  payment  of 
taxes  imposed  on  a  demonstration 
facility  by  a  political  subdivision  or  an 
Indian  tribe,  as  appropriate,  and 
earmarked  to  support  the  payment  of 
interest  and  principal  of  loans  issued  by 
such  political  subdivision  or  Indian 
tribe,  as  appropriate,  for  the  purpose  of 
financing  essential  community 
development; 

(4)  A  requirement  that  an  applicant 
obtaining  financial  assistance  for  a 
demonstration  facility  under  this 
regulation  advance  funds  for 
management  and  essential  community 
development  to  a  political  subdivision 
or  Indian  tribe,  as  appropriate,  in  which 
such  facility  would  be  located  or  which 
would  be  adversely  impacted  by  such 
facility;  provided  that  tax  abatement 
credits  are  provided  by  the  appropriate 
political  subdivision  or  Indian  tribe  to 
the  applicant  (obtaining  financial 
assistance  for  its  demonstration  facility) 
over  the  life  of  the  demonstration 
facility  for  such  advance  payments; 

(5)  Direct  loans  by  the  Secretary  to  a 
political  subdivision  or  Indian  tribe,  as 
appropriate,  for  financing  essential 
community  development  where  the 
Secretary  finds  that  the  financial 
assisUmce  available  under  paragraphs 
(a)  (3)  and  (4)  of  this  section  is 
inadequate  or  unavailable  to  carry  out 
the  intent  of  the  community  impact 
assistance  program; 

(6)  A  requirement  that  an  applicant 
seeking  financial  assistance  for  a 
demonstration  facility  under  this 
regulation  construct  essential 
commimity  development  as  ancillary  to 
that  of  the  demonstration  facility  where 
the  political  subdivision  or  Indian  tribe 
lacks  the  capability  to  finance  this 
essential  community  development.  The 
costs  of  this  essential  community 
development  would  be  borne  by  the 
applicant  seeking  financial  assistance 
for  the  demonstration  under  this 
regulation  and  would  be  included  within 
the  cost  of  the  demonstration  facility. 

(b)  The  Secretary  may  guarantee,  or 
commit  to  guarantee,  up  to  a  maximum 
of  100  percent  of  a  political  subdivision’s 
or  Indian  tribe's  loans  for  financing  such 
essential  community  development  or  of 
the  the  tax  revenue  stream  which  is 
expected  fiom  the  demonstration 
facility. 

(c)  'The  Secretary  may  provide  an 
eligible  applicant  with  up  to  a  maximum 
of  100  percent  of  the  costs,  for  planning 
assessment  and  management  grant 
tasks. 

(d)  When  one  or  more  states,  political 
subdivision,  or  Indian  tribes  would  be 


eligible  for  commimity  impact 
assistance  under  this  regulation,  but  for 
the  fact  that  the  siting,  construction  and 
operation  of  the  demonstration  facility 
occurs  outside  of  its  jurisdiction  but  a 
state,  political  subdivision  or  Indian 
tribe,  as  appropriate,  would  be 
adversely  impacted  by  such 
demonstration  facility  the  Secretary  is 
authorized  to  provide,  to  the  greatest 
extent  possible,  arrangements  for 
equitable  sharing  of  the  assistance 
between  such  parties. 

(e)  Prior  to  receipt  of  an  application 
for  community  impact  assistance,  the 
Secretary  may  conduct  preliminary 
discussions  with  prospective  applicants 
wishing  tp  obtain  information  or  advice 
regarding  eligibility  for  such  assistance 
and  regarding  compliance  with  filing 
instructions,  including  the  submission  of 
supporting  information,  as  described  in 
S  7%.77,  796.82  and  796.89.  Supporting 
information  and  cost  data  submitted  by 
the  applicant  for  community  impact 
assistance  under  this  regulation  shall  be 
updated  and  furnished  to  the  Secretary 
whenever  there  are  changes  occurring 
during  the  period  that  DOE  is 
considering  the  application. 

(f)  Applications  by  eligible  applicants 
for  financing  essential  community 
development  will  be  considered  in  the 
following  order  of  priority: 

(1)  Loan  guarantees  as  described  in 
paragraph  (a)(3)  of  this  section; 

(2)  Advancements  of  funds  as  a 
project  cost  by  the  applicant  seeking 
financial  assistance  for  a  demonstration 
facility  as  described  in  paragraph  (a)(4) 
of  this  section; 

(3)  Direct  loans  as  described  in 
paragraph  (a)(5)  of  this  section;  and 

(4)  A  least  favored  approach,  as 
described  in  paragraph  (a)(6)  of  this 
section,  may  be  used  only  where  the 
lack  of  community  or  other  public 
capability  to  administer  the  initial 
provision  of  such  essential  conununity 
development  would  neccessitate  direct 
construction  (by  the  applicant  obtaining 
eitheV  a  loan  guarantee  or  a  cooperative 
agreement  for  its  demonstration  facility) 
of  such  essential  community 
development  as  ancillary  to  that  of  the 
demonstration  facility.  'The  costs  of  this 
essential  community  development 
would  be  included  within  the  costs  of 
the  demonstration  facility  and  the 
applicant  obtaining  such  financial 
assistance  for  its  demonstration  facility 
would  arrange  for  the  construction  of 
this  essential  community  development 
under  the  Secretary’s  direction  and  with 
the  greatest  possible  local  public 
participation. 

(g)  All  forms  of  community  impact 
assistance  described  in  paragraphs  (a) 
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(1).  (2).  (3)  and  (5)  of  the  section  must 
comply  with  the  following  requirements: 

(1)  A  written  affirmation  that  the 
application  has  complied  with  the 
certificate  of  assurance  requirements  (in 
26  CFR  42.406)  setting  forth 
nondiscrimination  policies  and 
procedures  in  federally  assisted 
programs. 

(2)  A  vrritten  affirmation  from  the 
applicant  indicating  its  adherence  to  the 
Civil  Rights  Regulations  (i.e.,  Title  VI  of 
the  Civil  Rights  Act  of  1964  (42  U.S.C. 
2000a-et.  seq.  as  amended), Title  DC  of 
the  Education  Amendments  of  1972  (20 
U.S.C.  1681  et  seq.)  and  the  Age 
Discrimination  Act  of  1975  (Pub.  L  94- 
135))  which  prohibit  discrimination  on 
the  basis  of  race,  color,  national  origin, 
sex,  handicap,  and  age,  in  programs  and 
activities  receiving  Federal  assistance, 
or  grants,  loans,  or  assistance  contracts 
from  DOE; 

(3)  A  written  affirmation  from  the 
applicant  indicating  its  adherence  to  the 
applicable  DOE  regulations  regarding 
equal  employment  opportunity;  and 

(4)  The  applicant’s  plans  for  providing 
'  small  business  concerns  the  opportunity 

to  participate  in  essential  community 
development  to  the  optimum  exteiit 
feasible  consistent  with  the  size  and 
nature  of  the  essential  community 
development. 

§  796.72  DOE  technical  assistance. 

DOE  technical  assistance  may  be 
requested  by  an  eligible  applicant  for 
impact  assistance  at  anytime  or  in 
addition  to  the  other  forms  of  impact 
assistance  as  described  in  §  796.71, 
"Community  impact  assistance.”  Such 
assistance  may  be  provided  in  the  form 
of  information,  data,  studies,  research, 
or  by  temporary  utilization  of  Federal 
employees  as  approved  by  the 
Secretary. 

§  796.73  Coordination  with  other  Federal 
agenciea. 

(a)  No  community  impact  assistance 
shall  be  awarded  or  disbursed  under 
this  regulation  if  other  Federal  funds  are 
available  for  such  purposes,  unless  the 
Secretary  is  assured  that  such 
assistance: 

(1)  Is  to  be  used  in  addition  to,  and  not 
in  lieu  of,  any  Federal  funds  obtained 
under  any  other  law;  and 

(2)  Is  not  duplicative  of  other  funding 
assistance. 

(b)  When  assistance  from  other 
Federal  programs  is  insufficient  to  cover 
essential  community  development  or 
when  combinations  of  assistance  from 
multiple  Federal  programs  are 
appropriate  and  beneficial  an  applicant 
for  community  impact  assistance  may 


request  financial  assistance  under  these 
regulations  and  other  Federal  programs. 

§  796.74  Eligibility  for  a  planning 
assessment  grant 

(a)  After  the  Secretary  knows  of  the 
geographic  location  of  a  proposed 
demonstration  facility  and  has  informed 
the  governor  of  the  state,  officials  of 
each  political  subdivision  and  Indian 
tribes,  as  appropriate,  in  which  the 
facility  would  be  located  or  which 
would  be  adversely  impacted  by  such 
facility,  community  inq>act  assistance  in 
the  form  of  a  planning  assessment  grant 
may  be  considered  by  the  Secretary  if  a 
complete  application  has  been 
submitted  by  an  eligible  applicant.  Such 
applicant  maybe: 

(1)  A  governor  of  a  state  in  which  the 
demonstration  facility  would  be  located 
or  a  governor  of  a  state  which  would  be 
adversely  impacted  by  such 
demonstration  facility;  and/or 

(2)  An  Indian  tribe  on  whose  land  a 
demonstration  facility  would  be  located 
or  where  a  substanti^  portion  of  the 
feedstock  for  such  facility  is  to  be 
obtained  pursuant  to  an  agreement  with 
an  Indian  tribe. 

§  796.75  Eligibility  for  a  management 
grant 

(a)  Community  impact  assistance  in 
the  form  of  a  management  grant  may  be 
considered  by  the  Secretary  if  all  of  the 
following  conditions  prevail; 

(1)  The  Secretary  and  the  applicant 
for  financial  assistance  for  a 
demonstration  facility  have  entered  into 
a  loan  guarantee  or  a  cooperative 
agreement  under  this  regulation  for  the 
purpose  of  constructing  a  demonstration 
facility;  and 

(2)  1110  applicant  for  a  mangement 
grant  is;  (i)  A  political  subdivision 
adversely  impacted  by  the  construction 
and  operation  of  a  demonstration 
facility  within  its  jurisdiction  or 
adjacent  thereto;  and/or 

(ii)  An  Indian  tribe  adversely 
impacted  by  the  construction  and 
operation  of  a  demonstration  facility  on 
its  land  or  where  a  substantial  portion 
of  the  feedstock  for  such  demonstration 
facility  is  to  be  obtained  pursuant  to  an 
agreement  with  the  Indian  tribe. 

§  796.76  Applications  for  a  planning 
assessment  grant  or  a  management  grant. 

(a)  An  application  for  a  planning 
assessment  grant  or  a  management 
grant  may  be  filed  by  an  eli^ble 
applicant  as  described  in  §  796.74 
“Eligibility  for  a  planning  assessment 
grant,”  or  in  $  796.75,  “Higibility  for  a 
management  grant,"  respectively.  Such 
application  shall  be  submitted  in 
accordance  with  the  provisions  of  the 


DOE  regulations  applicable  to  grants 
(DOE  assistance  regulations  44  FR 
12920-12934,  March  8, 1979)  and  shall  be 
in  such  form  and  detail  as  the  Secretfuy 
may  further  prescribe.  The  application 
for  the  grant  shall  be  signed  by  an 
appropriate  official  authorized  to 
obligate  the  applicant. 

(b)  An  application  for  a  planning 
assessment  grant  should  be  filed  by  an 
eligible  applicant  within  a  reasonable 
time  after  the  Secretary  has  notified  the 
eligible  applicant  of  the  location  of  a 
demonstration  facility  as  required  in 
paragraph  (c)(1)  of  §  796.40  or  as 
required  in  paragraph  (b)  of  §  796.41  of 
this  regulation. 

(c)  An  application  for  a  management 
grant  should  be  filed  by  an  eligible 
applic£int  an}dime  after  the  Secretary 
has  forweurded  to  the  Chairman  of  the 
Committee  on  Science  and  Technology 
of  the  House  of  Representatives  and  to 
the  Chairman  of  the  Committee  on 
Energy  and  Natural  Resources  of  the 
Senate,  a  full  and  complete  report  on  the 
proposed  demonstration  facility(ies)  for 
an  award  of  a  loan  guarantee  or  a 
cooperative  agreement 

§  796.77  Supporting  biformation  for  a 
planning  assessment  grant  and  a 
management  grant 

(а)  The  applicant  for  either  a  planning 
assessment  grant  or  a  management 
grant  shall  {Hnvide  the  following 
information  in  support  of  its  application: 

(1)  A  plan  of  action  pertaining  to  the 
scope  and  detail  of  how  the  proposed 
planning  assessment  grant  tasks  or 
management  grant  tasks  will  be 
accomplished: 

(2)  The  kinds  of  data  to  be  collected 
and  maintained; 

(3)  The  criteria  to  be  used  to  evaluate 
the  results  and  successes  of  the  plan  of 
action; 

(4)  A  list  of  the  key  individuals  (and 
their  experience)  who  will  be  associated 
with  the  planning  assessment  or 
management  grant  tasks; 

(5)  A  description  of  other  Federal  or 
state  financial  assistance  available  (e.g., 
grants  or  loans)  or  expected  to  be  made 
available  in  connection  with  the 
planning  assessment  or  management 
grant  tasks  and  for  any  assistance 
which  would  alleviate  any  adverse 
community  impacts; 

(б)  Evidence  showing  that  the  amount 
of  a  planning  assessment  grant  or  a 
management  grant  together  with  any 
other  financial  assistance  or  funds 
otherwise  available  to  the  applicant  will 
be  sufficient  to  carry  out  and  complete 
planning  assessmrat  and  management 
grant  tasks; 
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(7)  As  to  management  grants:  (i)  A 
description  of  the  applicant’s 
organization  charter,  bylaws,  eind 
authorizing  resolution; 

(ii)  Information  regarding  whether  the 
applicant  has  insufficient  funds  to 
perform  the  tasks  required  by  the 
management  grant;  and 

(iii)  A  current  5-year  budget  plan 
indicating  new  and  existing  programs 
and  the  new  essential  community 
development  required  to  be  constructed 
as  a  result  of  the  siting,  construction  and 
operation  of  a  demonstration  facility. 

§  796.78  Planning  assessment  grant  and 
management  grant  conditions  and 
requirements— generai. 

(a)  A  planning  assessment  grant  and  a 
management  grgnt  shall  be  made  only  if 
the  following  requirements  and 
conditions  are  met  as  determined  by  the 
Secretary: 

(1)  The  assistance  recipient  for  either 
a  planning  assessment  grant  or  a 
management  grant  agrees  to  comply 
with  the  terms  and  conditions  of  the 
grants  as  set  forth  in  the  DOE 
regulations  applicable  to  grants  (DOE 
assistance  regulations  44  FR 12920- 
12934,  March  8, 1979); 

(2)  The  grant  covers  only  the  proposed 
work  which  was  approved  by  the 
Secretary; 

(3)  The  grant  agreement  provides  for 
reports  at  such  time  and  in  such  format 
as  the  Secretary  prescribes  and  shall 
specifically  require  delivery,  at  a  time 
certain,  of  a  final  report  which  specifies 
the  results  of  the  study  undertaken  by 
the  grantee. 

(b)  In  the  case  of  a  planning 
assessment  grant,  the  assistance 
recipient  shall  undertake  a  study 
indicating  existing  and  planned 
community  development  programs  of 
the  assistance  recipient  and  assessing 
the  impact  of  a  demonstration  facility  on 
the  assistance  recipient.  The  study  shall 
include,  but  not  be  limited  to  the 
following  information: 

(1)  Economic  impacts:  Such  as, 
secondary  employment  and 
characteristics,  employment  earnings, 
per  capita  and  per  household  income, 
retail  sales  and  service  receipts; 

(2)  Demographic  and  social  impacts: 
Such  as,  total  population,  popidation  age 
distribution,  school  enrollment, 
household  and  family  characteristics, 
housing  requirements,  and  needs  for 
health,  protective  service  and  other 
social  service  personnel; 

(3)  Land  use  impacts:  Such  as,  land 
requirements  for  business,  industry, 
residential  development,  schools,  and 
other  community  facilities; 


(4)  Local  government  impacts:  Such 
as,  capital  and  operating  costs  of 
schools,  roads,  utilities,  and  other 
community  facilities  and  services,  the 
property  tax  and  other  local  revenues 
likely  to  be  generated  by  private 
residential  and  nonresidential 
development;  and 

(5)  Mitigating  measures:  As  used  in 
this  regulation,  the  term  “mitigating 
measure"  applies  to  any  policy  available 
to  public  or  private  agencies  which 
would  respond  in  a  significant  way  to 
the  adverse  impacts  of  such 
demonstration  facility.  Identification  of 
such  mitigating  measures  should  be 
linked  to  the  assessment  of  the  above 
listed  impacts  in  paragraphs  (b)(1)  to  (4) 
of  this  section. 

(c)  The  assistance  recipient  of  a 
planning  assessment  grant  shall  submit 
a  report  setting  forth  its  findings  and 
conclusions  within  three  months  after 
the  award  of  such  grant. 

(d)  In  the  case  of  a  management  grant, 
the  assistemce  recipient  shall  undertake 
a  study  which  shall  develop  at  least  the 
following  information: 

(1)  A  five-year  plan  and  budget  which 
identify  land  use  changes,  economic 
impacts,  demographic  and  soiu'ce 
impacts,  essential  community 
development  needs,  mitigating  measures 
and  a  schedule  of  implementation.  It  is 
the  intent  of  the  Secretary  to  allow 
flexibility  and  provide  the  assistance 
recipient  with  an  opportunity  to 
emphasize  the  planning  components  or 
those  components  which  present  the 
most  serious  problem  or  require  the 
most  effort,  llie  plan  need  not  be 
comprehensive  to  the  extent  that  it 
addresses  with  equal  attention  all 
components  of  the  assistance  recipient’s 
essential  community  development  plan. 
However,  it  should  rank  the  assistance 
recipient’s  needs  and  produce  a 
document  with  emphasizes  a  plan, 
procedure,  and  program  for  the 
assistance  recipient’s  most  pressing 
growth  management  problem(s). 

(2)  Identification  of  funding 
requirements  for  financing  essential 
community  development,  land  use 
changes,  personnel  staffing  costs  to 
monitor  essential  community 
development  and  the  construction  and 
operation  of  the  demonstration  facility 
and  other  measures  to  prevent  or 
mitigate  adverse  community  impacts 
which  would  result  from  the 
construction  and  operation  of  the 
demonstration  facility. 

(e)  The  recipient  of  a  mangement 
grant  shall  be  required  to  submit  a 
report  within  six  months  of  the  date  of 
the  award  of  this  grant  setting  forth  the 
findings  and  conclusions  describing  the 


community  impact  needs  and  the  steps 
to  be  taken  to  prevent  or  mitigate 
adverse  community  impacts  which 
would  result  firom  the  construction  and 
operation  of  the  demonstration  facility. 

§  796.79  Grant  application  processing. 

(а)  Planning  assessment  and 
management  grant  applications  will  be 
evaluated  by  the  Secretary  to  determine: 

(1)  Whether  they  are  complete; 

(2)  Whether  they  comply  with  the 
provisions  of  the  DOE  regulations 
applicable  to  grants; 

(3)  The  merit  and  relevance  of  the 
scope  of  the  planning  assessment  and 
management  grant  tasks  to  the 
objectives  of  the  AFDP; 

(4)  Whether  the  proposed  costs  are 
reasonable  and  applicable  to  the 
planning  assessment  and  management 
grant  tasks  to  be  performed  and  with 
respect  to  the  size  of  the  demonstration 
facility  proposed  and  the  range  of 
possible  adverse  community  impacts; 

(5)  Whether  the  applicant  has 
demonstrated  that  it  lacks  the  capability 
to  finance  the  tasks  required  under  a 
management  grant; 

(б)  Whether  equitable  sharing  of  such 
assistance  is  warranted  when  one  or 
more  applicants  would  be  eligible  for 
such  grants;  euid 

(7)  Whether  the  application  meets  the 
requirements  of  the  DOE  regulations 
pertaining  to  grants. 

(b)  After  the  Secretary  has  evaluated 
the  items  in  paragraphs  (a)(1)  through  (7) 
of  this  section,  the  Secretary  shall  notify 
the  applicant  for  a  planning  assessment 
grant  and/or  management  grant  if  the 
Secretary  approves  the  application  or  a 
portion  hereof  and  the  DOE  funding  to 
be  awarded  to  such  applicant.  In  the 
event  the  Secretary  does  not  approve  an 
application  for  a  planning  assessment 
and/or  management  grant  the  Secretary 
shall  provide  the  applicant  with  a 
written  statement  setting  forth  the 
reasons  therefore. 

§  796.80  Eligibility  for  a  lo.m  guarantee  for 
the  purpose  of  financing  essential 
community  developmenL 

(a)  An  eligible  applicant  for  a  loan 
guarantee  for  financing  essential 
community  development  may  be: 

(1)  A  political  subdivision  adversely 
impacted  by  the  construction  and 
operation  of  a  demonstration  facility 
within  its  jurisdiction  or  adjacent 
jurisdiction;  and/or 

(2)  An  Indian  tribe  adversely 
impacted  by  the  construction  and 
operation  of  a  demonstration  facility  on 
its  land  or  where  a  substantial  portion 
of  the  feedstock  for  such  demonstration 
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facility  is  to  be  obtained  pursuant  to  an 
agreement  with  an  Indian  tribe. 

(b)  No  loan  guarantee  for  essential 
community  development  will  be 
awarded  until  the  Secretary  has 
awarded  a  loan  guarantee  or  a 
cooperative  agreement  for  a 
demonstration  facility. 

§  796.81  Filing  an  application  for  a  loan 
guarantee  for  the  purpose  of  financirtg 
essential  community  development.  ^ 

(a)  An  application  for  a  loan 
guarantee  for  the  purpose  of  financing 
essential  commimity  development  must 
be  filed  by  an  eligible  applicant,  as 
described  in  §  796.80.  “Eligibility  for  a 
loan  guarantee  for  the  purpose  of 
financing  essential  community 
development.’*  Such  application  shall  be 
submitted  in  accordance  with  the 
following  requirements: 

(1)  The  application  must  be  submitted 
in  such  form  and  detail  as  the  Secretary 
prescribes;  and 

(2)  The  application  must  be  signed  by 
an  appropriate  official  authorized  to 
obligate  the  applicant  to  the  terms  and 
conditions  of  such  guarantee. 

(b)  While  the  Secretary  is  considering 
an  application  for  a  loan  guarantee  or  a 
request  for  a  cooperative  agreement  for 
a  demonstration  facility,  community 
impact  assistance  in  the  form  of  a  loan 
guarantee  for  financing  essential 
community  development  may  be 
considered  upon  the  filing  of  an 
application  for  such  impact  assistance 
by  an  eligible  applicant. 

§  796.82  Supporting  information  for  a  loan 
guarantee  for  the  purpose  of  financing 
essentiai  community  development. 

(a)  The  following  information  shall  be 
provided  by  the  eligible  applicant  in 
support  of  an  application  for  a  loan 
guarantee  for  the  purpose  of  financing 
essential  community  development: 

(1)  A  full  description  of  the  scope, 
nature,  location  of  existing  community 
development  already  planned  for  the 
next  five  years  and  not  related  to  the 
construction  and  operation  of  a 
demonstration  facility  under  this 
regulation; 

(2)  A  description  of  how  the 
community  development  in  paragraph 
(a)(1)  of  this  section  will  be  hnanced; 

(3)  A  description  of  the  applicant’s 
organization,  charter,  bylaws,  and 
appropriate  authorizing  resoluticms, 
projected  revenues  and  expenditures  for 
the  next  5  years; 

(4)  A  full  description  of  the  scope, 
nature  and  geographic  location  of  the 
proposed  essentiai  community 
development  necessitated  by  the 
construction  and  operation  of  a 


demonstration  facility  under  this 
regulation  and  the  financial  assistance 
needed; 

(i)  Evidence  supporting  the  applicant's 
ability  to  complete  the  essentisd 
community  develc^ment  necessitated  by 
the  construction  and  operation  of  a 
demonstration  facility  under  this 
regulation; 

(ii)  A  description  of  the  management 
plan  of  operations  (additional  personnel 
staffing  needed)  to  be  employed  in 
carrying  out  this  essential  community 
development; 

(iii)  Information  covering  the 
management  experience  of  each  key 
person  associated  with  the  essential 
community  development; 

(iv)  A  description  of  the  intended 
sources  and  amount  of  capital,  together 
with  evidence  of  a  commitment  from 
these  sources,  a  copy  of  each  such 
agreement,  and  evidence  of  the  financial 
ability  of  each  source  to  honor  its 
commitment; 

(v)  A  description  of  any  other  Federal 
or  state  financial  assistance  available 
(e.g.,  direct  loans,  guaranteed  loans, 
grants)  or  expected  to  be  made 
available  in  connection  with  the 
essential  community  development; 

(vi)  Evidence  showing  that  the  amount 
of  the  financial  assistance,  together  with 
other  financing,  will  be  sufficient  to 
carry  out  and  complete  this  essential 
community  development; 

(vii)  A  detailed  breakdown  of  the 
estimated  construction,  and  related 
costs,  plus  operating  and  maintenance 
costs,  of  the  essential  community 
development  and  the  amount  of  the 
financial  assistance  necessary, 

(viii)  'The  face  amount  of  the  loan  to 
be  guaranteed,  when  appropriate; 

(ix)  A  listing  of  assets  associated,  or 
to  be  associated,  with  the  essential 
community  development  loan,  including 
appropriate  data  about  the  value  and 
useful  life  of  any  such  assets,  which 
assets  which  assets  will  be  pledged  as 
security  for  repayment  of  the  guaranteed 
loan; 

(x)  The  proprosed  interest  charge 
payments  and  principal  repyament 
schedule,  if  any  have  been  formulated; 

(xi)  Lists  of  all  applications  filed  and 
approvals  issued  by  Federal,  state,  and 
local  government  agencies  for  permits 
and  authorizations  to  conduct 
construction  and  operations  associated 
with  the  essential  community 
development  If  such  approvals  have  not 
been  obtained,  provide  estimate  date  of 
such  filings  or  approvals; 

(xii)  A  copy  of  environmental  data 
(relating  to  t^  essential  community 
development)  collected  by  the  applicant 
(see  §  796.10.  “Demonstration  facility 


requirements  and  conditions,”  of 
Subpart  A  of  this  regulation); 

(xii)  Applicant’s  existing  programs  or 
plans  for  providing  for  small  business 
concerns  to  participate  in  the  design  and 
construction  of  sudi  essential 
community  development; 

(xiv)  A  copy  of  the  applicant’s 
existing  nondiscrimination  policies  and 
programs  and  an  indication  of  pending 
affirmative  action  complaints; 

(xv)  Copies  of  present  and  previous 
bond  ratings  of  the  applicant,  if  any; 

(xvi)  Any  other  information  requested 
by  the  Secretary  or  may  be  specified  in 
an  appendix  to  this  regulation  as  it 
applies  to  a  loan  guarantee  for  essentia) 
community  development; 

(b)  In  addition  to  the  information  set 
forth  in  paragraph  (a)  of  tips  sectiim.  the 
application  for  a  loan  guarantee  shall 
include  the  following  information  from 
the  lender,  if  applicable: 

(1)  Description  of  the  lender’s 
organization  and  legal  authority  under 
which  the  lender  operates  together  with 
any  appropriate  authorizing  resolutions 
necessary  for  the  transaction; 

(2)  Information  covering  the 
management  experience  of  each  officer 
or  key  person  in  the  lender’s 
organizaticm  who  is  or  will  be 
associated  with  the  loan;  and 

(3)  A  description  of  the  management 
plan  to  be  employed  by  the  lender  in 
servicing  and  monitoring  the  loan; 

(4)  The  lender’s  written  assessment  of 
all  aspects  of  the  applicant’s  loan 
application,  in  sufficient  detail  as  would 
be  completed  by  any  prudent  lender 
considering  a  loan  without  a  guarantee; 

(5)  A  copy  of  die  proposed  loan 
agreement,  if  any,  to  be  executed  by  the 
applicant  and  the  lender  together  with 
copies  of  all  other  documents  proposed 
by  the  lender  to  be  used  in  the  financial 

.  transaction; 

(6)  Any  proposed  marketing  plan 
whereby  the  lender  will  sell  any  portion 
of  the  debt  to  secondary  market  holders. 

(c)  Any  other  information  requested 
by  the  Secretary  in  order  to  evaluate 
fully  the  application. 

§796.83  Allowable  profect  costs  for 
essential  community  developmenL 

(a)  All  reasonable  and  customary 
costs  relating  to  construction  and  initial 
operation  that  are  paid,  expected  to  be 
paid,  and  whidi  are  directly  related  to 
the  essential  community  development 
necessitated  by  the  construction  and 
operation  of  a  demonstration  facility 
under  this  regulation,  may  be  permitted 
in  computing  the  allowable  costs  for 
such  essential  community  development 
As  guidance  for  whidi  costs  will  be 
allowable,  reference  should  be  made  to 
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§  796.9,  Troject  Costs,”  of  this 
regulation. 

(b)  The  Secretary  may  audit  any  or  all 
cost  elements  included  by  the  applicant 
in  the.  estimated  project  cost  and 
reserves  the  right  to  exclude  or  reduce 
the  amount  of  any  allowable  project 
cost  which  the  Secretary  determines  to 
be  unnecessary  or  excessive.  The 
applicant  shall  make  available  records 
and  other  data  necessary  to  permit  the 
Secretary  to  carry  out  such  review.  In 
carrying  out  his  responsibility,  the 
Secretary  may  utilize  employees  of 
Federal  agencies  or  may  direct  the 
borrower  to  submit  to  a  review 
performed  by  an  independent  public 
accountant  or  other  competent 
authority. 

§  79634  Guarantee  requirements  and 
conditions  for  the  purpose  of  financing 
essential  community  development 

(а)  A  loan  guarantee  may  be  made  to 
an  eligible  applicant  for  financing 
essential  community  development  as 
described  in  §  796.80,  "Eligibility  for  a 
loan  guarantee  for  the  purpose  of 
fmancing  essential  community 
development,”  if  the  following 
requirements  and  conditions  are  met  as 
determined  by  the  Secretary: 

(1)  Full  repayment  of  the  guaranteed 
loan  is  to  be  made  over  the  lesser  of  20 
years  or  a  period  equal  to  90  percent  of 
the  expected  average  useful  economic 
life  of  the  project’s  major  physical 
assets.  In  calculating  such  period,  the 
Secretary  shall  utilize  generally  ' 
accepted  accounting  principles  and 
practices; 

(2)  There  is  reasonable  assurance  of 
repayment  by  the  borrower  of  interest 
and  a  guaranteed  portion  of  the  loan; 

(3)  There  is  satisfactory  evidence  that 
the  borrower  is  willing,  competent  and 
capable  of  performing  the  terms  and 
conditions  of  the  loan; 

(4)  The  loan  guarantee  agreement 
includes  such  detailed  terms  and 
conditions  as  the  Secretary  deems 
appropriate  to  protect  the  interests  of 
the  United  States  in  the  case  of  default; 

(5)  The  lender  agrees  not  to  accelerate 
payment  of  the  borrower’s  indebtedness 
except  for  default  without  the  prior 
written  consent  of  the  Secretary; 

(б)  The  terms  and  conditions  set  forth 
in  the  loan  guarantee  agreement  are 
acceptable  to  the  Secretary; 

(7)  The  amount  of  the  guaranteed 
obligation,  when  combined  with  fimds 
available  to  the  applicant  from  other 
sources,  will  be  sufficient  to  carry  out 
the  essential  community  development 
for  which  the  guarantee  is  made; 

(8)  DOE  and  the  applicant  for 
financial  assistance  for  a  demonstration 


facility  have  entered  into  a  loan 
guarantee  or  a  cooperative  eigreement 
for  construction  of  a  demonstration 
facility  under  this  regulatimi; 

(9)  The  applicant  (borrower)  agrees  to 
incorporate  or  cause  to  be  incorporated 
into  all  construction  contracts  under  the 
guaranteed  loan  provisions  prescribed 
by  41  CFR  Part  60  pursuant  to  Executive 
Order  11236,  September  28, 1965,  30  FR 
12319,  regarding  the  promotion  and 
assurance  of  equal  employment 
opportunity; 

(10)  Wages  and  rates  to  be  paid  to 
laborers  and  merchants  employed  by 
contractors  or  subcontractors  in  the 
performance  or  construction  work  are 
not  less  than  those  prevailing  on  similar 
construction  in  the  locality  as 
determined  by  the  Secretary  of  Labor  in 
accordance  with  the  Davis-Bacon  Act, 
as  amended  (40  U.S.C.,  276a-5); 

(11)  The  borrower  agrees  to  carry  out 
an  acceptable  plan  for  small  business 
concerns  to  participate  in  the  essential 
community  development  program  to  the 
optimum  extent  feasible; 

(12)  The  borrower  and  lender  agree 
that  no  person  in  the  United  States  shall 
be  excluded  from  participation  in, 
denied  the  benefits  of  or  subjected  to 
discrimination  under  the  essential 
community  development  program  on  the 
ground  of  race,  color,  religion,  natural 
origin,  sex,  handicap  or  age; 

(13)  The  major  activities  leading  to  the 
closing  of  a  loan  guarantee  or 
commitment  to  guarantee  are  complied 
with  as  describe  in  §  796.42  “Closing 
requirements  for  a  loan  guarantee,”  of 
this  regulation; 

(14)  The  requirements  of  the  sections 
nnder  Subpart  D  of  this  rgulation  have 
been  compled  with; 

(15)  The  applicant  (borrower)  agrees 
to  comply  with  the  Flood  Disaster 
Protection  Act  of  1973  (Pub.  L  92-234),  if 
applicable; 

(16)  The  guaranteed  loan  shall  be  in  a 
first  lien  position  regarding  all  assets  of 
the  project  except  title  to  the  facility; 

(17)  When  a  lender  holds  a 
guaranteed  and  a  nonguaranteed  portion 
of  a  loan,  payments  of  principal  or 
interest  made  by  the  borrower  shall  be 
applied  by  the  lender  to  reduce  the 
guaranteed  and  nonguaranteed  portions 
of  the  loan  on  a  proportionate  basis; 

(18)  Income  from  the  loan  to  be 
guaranteed  is  not  excluded  from  gross 
income  for  the  purposes  of  Chapter  I  of 
the  Internal  Revenue  Code  of  1954. 

§  796.85  Loan  agreement  requirements 
and  conditione  for  a  loan  guarantee. 

(a)  In  addition  to  meeting  the 
requirements  in  i  796.84,  a  guarantee 
may  be  provided  only  if  the  loan 


agreement  to  whidi  the  guarantee 
applies  provides  for  the  following 
requirements  and  conditions; 

(1)  The  orderly  and  ratable  retirement 
of  the  loan,  and  includes  sinking  fund 
provisions,  installment  payment 
provisions,  or  other  meAods  of  payment 
and  reserves  as  may  be  required  by  the 
Secretary;  to  the  maximum  extent 
possible,  repayment  or  provision 
therefor  shall  be  requir^  to  be  made  in 
equal  payments  payable  at  equal 
intervals; 

(2)  A  minimum  period  of  grace  of  60 
days  from  the  date  a  principal  or 
interest  payment  is  due;  any  extension 
of  time  over  this  grace  period  must  be 
agreed  to  by  the  Secretary; 

(3)  Acceptable  provisions  for 
prepayment  and  acceleration  of  the  loan 
are  included; 

(4)  Security  for  the  repayment  of  the 
loan  will  be  specified  by  the  Secretary, 
except  that  in  the  event  of  default, 
demonstration  facilities  constructed 
with  funds  guaranteed  by  DOE  shall  not 
be  considered  project  assets. 

(b)  Such  other  terms  and  conditions 
required  by  the  Secretary  for  the 
protection  of  the  interests  of  the  United 
States. 

§  796.66  Loan  guarantee  application 
processing. 

(а)  Upon  receiving  Congressional 
authorizations  and  appropriations  for 
loan  guarantees  for  dancing  essential 
community  development  the  Secretary 
will  consider  an  application  for  a  loan 
guarantee  and  other  relevant 
information  and  shall: 

(1)  Determine  whether  the  application 
is  complete  and  in  compliance  with  all 
applicable  provisions  of  this  regulation; 

(2)  Determine  whether  the  eligible 
applicant  seeking  such  guarantee  would 
be  adversely  impacted  by  the 
construction  and  operation  of  a 
demonstration  facility  within  its 
jurisdiction  or  adjacent  jurisdiction; 

(3)  Determine  whether  the  community 
development  proposed  by  the  applicant 
is  essential; 

(4)  Assess  and  evaluate  the  financial, 
environmental,  and  managerial  aspects 
of  the  essential  community 
development; 

(5)  Review  the  applicant's  plans  for 
essential  community  development  to  be 
constructed,  and  the  proposed  costs, 
under  a  loan  guarantee; 

(б)  Determine  if  there  is  sufficient 
evidence  that  the  applicant  will  initiate 
and  complete  the  essential  community 
development  in  a  timely,  efficient,  and 
acceptable  manner; 

(7)  Determine  if  the  terms  and 
conditions  set  forth  in  the  loan 
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agreement  are  acceptable  and  whether 
there  is  satisfactory  evidence  that  the 
lender  or  other  party  servicing  the  loan 
is  competent  to  administer  the  terms 
and  conditions  of  the  loan  guarantee 
agreement; 

(8)  Determine  if  the  impacts  resulting 
from  the  demonstration  facility  have 
been  fully  evaluated  not  only  by  the 
applicant  for  Hnancial  assistance  for  its 
demonstration  facility,  but  also  by  the 
political  subdivision  or  Indian  tribe,  as 
appropriate,  in  the  management  and 
planning  assessment  grant  stages;  and 
that  effective  steps  have  been  taken  or 
will  be  taken  in  a  timely  manner  to 
finance  essential  community 
development  costs  resulting  from  such 
demonstration  facility; 

(9)  Determine  if  the  applicant  lacks 
the  capability  to  ffnance  such  essential 
community  development  from  tax 
revenues.  Federal  or  State  financial 
assistance  programs  or  other  sources; 

(10)  Determine  if  there  is  satisfactory 
evidence  that  the  lender,  if  any,  is 
competent  to  administer  the  terms  and 
conditions  of  a  loan  guarantee; 

(11)  Obtain  the  concurrence  of  the 
Secretary  of  Treasury  with  respect  to 
the  timing,  interest  rate  and  substantial 
terms  of  the  loan  guarantee  for  financing 
essential  community  development  The 
Secretary  of  Treasury  shall  ensure  to  the 
maximum  extent  feasible  that  the 
timing,  interest  rate  and  substantial 
terms  and  conditions  of  such  guarantee 
will  have  the  minimum  possible  impact 
on  the  capital  markets  of  the  United 
States,  taking  into  account  other  Federal 
direct  and  indirect  securities  activities. 

(12)  Request  the  Advisory  Council  on 
Historic  Fteservation  views  and 
comments  upon  applications  for 
guarantee's  for  any  essential  community 
development  which  would  affect 
property  listed  or  eligible  for  listing  in 
the  National  Register  of  Historic  Places 
or  which  may  meet  the  criteria  for  listing 
in  the  National  Register,  pursuant  to  36 
CFR  Part  800. 

(b)  Upon  completion  of  the 
determinations  set  forth  in  paragraph  (a) 
of  this  section,  the  Secretary  may  award 
a  loan  guarantee  to  the  applicant.  In  the 
event  an  application  is  rejected,  the 
Secretary'  will  notify  such  applicant  with 
reasons  for  the  nonapproval  of  the 
application. 

§  796.87  Eligibility  for  a  direct  loan. 

(a)  Financial  assistance  to  an 
applicant  in  the  form  of  a  direct  loan  for 
financing  essential  commimity 
development  may  be  considered  upon 
obtaining  speciHc  authorization  and 
appropriations  from  Congress  for  such 


purpose  by  the  Secretary  if  the  applicant 
for  the  loan: 

(1)  Is  a  political  subdivision  adversely 
impacted  by  the  construction  and 
operation  of  a  demonstration  facility 
within  the  political  subdivision’s 
jurisdiction  or  adjacent  thereto;  and/or 

(2)  Is  an  Indian  tribe  adversely 
impacted  by  the  construction  and 
operation  of  a  demonstration  facility  on 
its  land  or  where  a  substantial  portion 
of  the  feedstock  for  such  demonstration 
facility  is  to  be  obtained  pursuant  to  an 
agreement  with  an  Indian  tribe;  and 

(3)  The  Secretary  has  determined  that 

the  impact  assistance  provided  under 
paragraphs  (a)(3)  and  (4)  of  §  796.71 
“Community  impact  assistance,”  is 
inadequate  or  imavailable  to  the  eligible 
applicant  to  carry  out  the  construction 
of  such  essential  community 
development.  ' 

§  796.88  Filing  an  application  for  a  direct 
loan.  - 

(a)  An  application  for  a  direct  loan  for 
the  purpose  of  ffnancing  essential 
community  development  must  be  Hied 
by  an  eligible  applicant  as  described  in 
§  796.87  “Eligibility  for  a  direct  loan,” 
and  be  in  accordance  with  the  following 
requirements: 

(1)  The  application  must  be  submitted 
in  such  form  and  detail  as  the  Secretary 
prescribes; 

(2)  The  application  must  be  signed  by 
an  appropriate  official  authorized  to 
obligate  an  eligible  applicant  to  the 
terms  and  conditions  of  this  direct  loan; 

(3)  The  application  must  be  filed 
within  a  reasonable  period  after  the 
Secretary  has  forwarded  to  the 
Chairman  of  the  Committee  on  Science 
and  Technology  of  the  House  of 
Representatives  and  to  the  Chairman  of 
the  Committee  on  Energy  and  Natural 
Resources  of  the  Senate,  a  full  and 
complete  report  on  the  proposed 
demonstration  facility  of  an  applicant 
seeking  a  loan  guarantee  or  a 
cooperative  agreement; 

§  796.89  Supporting  information  for  a 
direct  loan. 

(a)  Information  shall  be  provided  in 
support  of  the  application  for  a  direct 
loan  for  the  purpose  of  ffnancing 
essential  community  development  in 
such  form  and  with  such  content  as 
provided  herein: 

(1)  A  description  of  the  applicant's 
organization,  charter,  bylaws,  and 
appropriate  authorizing  resolutions; 

(2)  Notiffcation  to  the  Secretary  that 
the  impact  assistance  provided  under 
paragraphs  (a)(3)  and  (4)  of  §  796.71 
“Community  impact  assistance,”  is 


inadequate  or  unavailable  to  carry  out 
the  essential  community  development; 

(3)  Reasons  why  the  impact  assistance 
provided  under  paragraphs  (a)(3)  and  (4) 
of  §  796.71  “Community  impact 
assistance,”  is  inadequate  or 
unavailable  to  carry  out  the  essential 
community  development; 

(4)  A  full  description  of  the  scope, 
nature,  and  location  of  any  essential 
community  development  needed  for 
which  funds  are  not  available; 

(5)  A  detailed  breakdown  of  the 
estimated  construction  and  related  cost 
information  for  any  essential  community 
development  and  any  overruns  on  the 
initial  estimate  of  essential  community 
development; 

(6)  A  description  of  the  intended 
sources  and  amounts  of  capital,  together 
with  evidence  of  a  commitment  from 
these  sources,  a  copy  of  each  such 
agreement  and  evidence  of  the  financial 
ability  of  each  source  to  honor  its 
conunitments; 

(7)  Evidence  showing  that  the  amount 
of  the  additional  ffnancial  assistance 
(i.e.,  direct  loans),  together  with  other 
ffnancing,  will  be  sufficient  to  carry  out 
and  complete  such  essential  community 
development  imder  this  section; 

(8)  A  description  of  any  other  Federal 
or  state  ffnancial  assistance  available 
(e.g.,  loans  and  loan  guarantees)  or 
expected  to  be  made  available  in 
connection  with  the  essential 
community  development  under  this 
section; 

(9)  Evidence  supporting  the 
applicant's  ability  to  complete  the 
essential  community  development; 

(10)  The  description  of  the 
management  plan  of  operations  to  be 
employed  in  carrying  out  the  essential 
conununity  development;  the  personnel 
staff  needed  by  the  applicant  to  monitor 
all  stages  of  the  essential  community 
development  and  to  monitor  the 
demonstration  facility  construction  and 
operation  stages;  a  list  of  all  key 
personnel  who  will  be  involved  in  the 
essential  community  development; 

(11)  A  listing  of  the  assets  associated 
or  to  be  associated  with  the  essential 
community  development  including 
appropriate  data  as  to  the  value  and 
useful  life  of  any  physical  assets  and  a 
description  of  the  value  of  any  other 
associated  security; 

(12)  Any  environmental  data  (relating' 
to  the  essential  community 
development)  collected  by  the  applicant. 
(See  §  796.10  “Demonstration  facility 
requirements  and  conditions,”  of 
Subpart  A  of  this  regulation); 

(13)  Lists  of  all  applications  ffled  and 
approvals  issued  by  Federal,  state,  and 
local  government  agencies  for  permits 
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and  authorizations  to  conduct  the 
construction  and  operation  phases 
associated  with  the  essential  community 
development  If  such  approvals  have  not 
been  obtained,  provide  estimated  date 
of  such  filings  or  approvals; 

(14)  Proposed  method  of  repaying  the 
loan; 

(15)  Copies  of  present  and  previous 
bond  ratings  of  the  applicant,  if  changed 
from  its  initial  submission. 

(b)  In  addition  to  the  above  required 
information,  the  applicant  shall  provide 
such  other  information  as  the  Secretary 
may  deem  pertinent 

§  796.90  Direct  loan  requirements  and 
conditions. 

(а)  An  agreement  for  a  direct  loan  for 
the  purpose  of  financing  essential 
community  development  shall  include 
the  following  requirements  and  > 
conditions: 

(1)  The  orderly  retirement  of  the  loan, 
and  include  installment  payment 
provisions,  or  other  methods  of 
payments  and  reserves  as  may  be 
reasonably  required  by  the  Secretary; 

(2)  An  extension  of  time  over  the 
specified  payment  period  in  the  loan 
agreement  for  the  making  of  any 
payment  in  whole  or  in  part  under  such 
agreement  if  agreed  to  by  the  Secretary. 
Payments  required  by  the  loan 
agreement,  if  not  made  when  due,  shall 
accrue  interest  at  a  rate  specified  in  the 
loan  agreement; 

(3)  Full  repayment  of  the  loan  is  to  be 
made  over  the  lesser  of  20  years,  or  a  . 
period  equal  to  90  percent  of  the 
expected  average  useful  economic  life  of 
the  project’s  major  physical  assets.  In 
calculating  such  period  the  Secretary 
shall  utilize  generally  accepted 
accounting  principles  apd  practices; 

(4)  Reasonable  assurance  of 
repayment  of  principal  and  interest  of 
the  loan  by  the  applicant; 

(5)  Repayment  of  the  loan  made  will 
be  secured  by  the  essential  community 
development  assets  and  such  other 
collateral  that  the  Secretary  determines 
necessary  and  appropriate  to  offer  a 
reasonable  assurance  of  repayment  to 
the  Government; 

(б)  The  loan  will  bear  interest  at  a  rate 
not  less  than  a  rate  determined  by  the 
Secretary,  in  consultation  with  the 
Secretary  of  the  Treasury  taking  into 
consideration  the  mirrent  average 
market'yield  on  outstanding  mai^etable 
obligations  of  the  United  States  with 
remaining  periods  to  maturity 
comparable  to  the  average  maturities  of 
such  loans  adjusted  to  the  nearest  one- 
eighth  of  one  percent  but  not  less  than 
the  rate  to  be  charged  by  the  Federal 
Financing  Bank; 


(7)  The  applicant  (borrower)  agrees  to 
incorporate  or  cause  to  be  incorporated 
into  all  construction  contracts  under  the 
guaranteed  loan  provisions  prescribed 
by  41  CFR  Part  60  pursuant  to  Executive 
Order  11238,  September  28, 1965,  30  FR 
12319,  regarding  the  promotion  and 
assurance  of  equal  employment 
opportunity, 

(8)  Wages  and  rates  to  be  paid  to 
laborers  and  merchants  employed  by 
contractors  or  subcontractors  in  the 
performance  of  construction  work  are 
not  less  than  those  prevailing  on  similar 
construction  in  the  locality  as 
determined  by  the  Secretary  of  Labor  in 
accordance  with  the  Davis-Bacon  Act. 
as  amended  (40  U.S.C.,  276a-5): 

(9)  The  borrower  agrees  to  carry  out 
an  acceptable  plan  for  small  business 
concerns  to  participate  in  the  essential 
community  development  program  to  the 
optimum  extent  feasible; 

(10)  The  borrower  agrees  that  no 
person  in  the  United  States  shall  be 
excluded  fi'om  participation  in,  denied 
the  benefits  of,  or  subjected  to 
discrimination  under  the  essential 
community  development  program  on  the 
groimd  of  race,  color,  religion,  natural 
origin,  sex,  handicap  or  age; 

(11)  Acceptable  provisions  for 
prepayment  and  acceleration  of  the  loan 
are  included; 

(12)  Request  for  disbursement  at 
closing  and  thereafter  shall  be 
supported  by  such  documents  as  the 
Secretary  may  require. 

(b)  The  provisions  of  paragraphs  (a) 

(1),  (2)  and  (3)  of  this  section  shall  be 
altered  to  the  extent  affected,  by  the 
following  circumstance: 

(1)  The  Secretary  forgives  repayment 
as  set  forth  in  §  796.93  “Cancellation  of 
a  direct  loan.” 

(c)  Such  other  terms  and  conditions  as 
the  Secretary  deems  appropriate  to 
protect  the  interest  of  the  United  States 
in  the  case  of  default 

§  796.91  Direct  loan  application 
processing. 

(a)  The  Secretary,  upon  receiving 
authorizations  and  appropriations  for 
loans  for  financing  essential  community 
development  may  consider  an 
application  for  such  a  direct  loan  and 
other  relevant  information  £ind  then 
shall: 

(1)  Determine  whether  the  application 
is  complete  and  in  compliance  with  all 
applicable  provisions  of  this  regulation; 

(2)  Determine  that  the  impact 
assistance  available  to  the  applicant  as 
provided  in  paragraphs  (a)  (3)  and  (4)  of 
S  796.71  "Community  impact 
assistance."  is  inadequate  or 


unavailable  to  the  applicant  to  carry  out 
the  essential  community  development; 

(3)  Determine  whether  the  community 
development  qualifies  as  essential; 

(4)  Determine  whether  the  eligible 
applicant  under  this  subpart  of  the 
regulation  would  be  adversely  impacted 
by  the  construction  and  operation  of  a 
demonstration  facility; 

(5)  Assess  and  evaluate  the  financial, 
environmentaL  managerial,  and  legal 
aspects  of  the  essential  community 
development; 

(6)  Review  the  applicant’s  plans  for 
essential  community  development  to  be 
constructed  imder  the  loan.  The  review 
shall  include,  but  not  be  limited  to.  all 
costs  associated  with  such  facilities; 

(7)  Determine  if  there  is  sufficient 
evidence  that  the  applicant  will  initiate 
and  complete  the  project  in  a  timely, 
efficient,  and  acceptable  maimer, 

(8)  Determine  if  the  impacts  resulting 
from  the  demonstration  facility  have 
been  fully  evaluated  not  only  by  the 
applicant  for  financial  assistance  for  its 
demonstration  facility,  but  also  by  the 
political  subdivision  or  Indian  tribe  as 
appropriate; 

(9)  obtain  the  Advisory  Council  on 
Historic  Preservation  views  and 
comments  upon  applications  for  a  direct 
loan  for  an  essential  community 
development  which  would  afiect 
property  listed  or  eligible  for  listing  in 
the  National  Register  of  Historic  Places 
or  which  may  meet  the  criteria  for  listing 
in  the  National  Register,  pursuant  ti^36 
CFR  Part  800. 

(b)  Upon  completion  of  the 
determinations  set  forth  in  paragraph  (a) 
of  this  section,  the  Secretary  may 
provide  a  direct  loan  to  an  applicant.  In 
the  event  an  application  is  rejected,  the 
Secretary  will  notify  such  applicant  with 
reasons  for  the  nonapproval  of  the 
application. 

§  796.92  Assigninent  or  transfer  of  a 
direct  loaa 

Assignments  of  a  loan  and  obligations 
contained  thereunder  may  be  made  only 
with  the  consent  of  the  Secretary. 

§  796.93  Cancellation  of  a  direct  loan. 

The  Secretary  may  cancel  the  unpaid 
balance  and  any  accrued  interest  on  a 
direct  loan  for  financing  essential 
community  development  if  the  Secretary 
determines:  (a)  Due  to  a  change  of 
circumstances  of  the  borrower,  that  the 
loan  repayment  will  cause  an 
unreasonable  hardship  to  the  borrower; 
or  (b)  failure  of  the  demonstration 
facility  to  operate  and  to  provide  the 
expected  tax  revenues  to  the  borrower. 
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$796.94  Oefaun  on  a  direct  loan. 

(a)  In  the  event  that  the  borrower  fails 
to  perform  the  terms  and  conditions  of 
the  loan  agreement  or  any  related 
document,  the  borrower  shall  be  in 
default  and  the  Secretary  shall  have  the 
right,  at  the  Secretary’s  option,  to 
accelerate  the  indebtedness  and 
demand  full  payment  of  all  amounts 
outstanding,  both  principal  and  interest, 
under  the  loan; 

(b)  No  failure  on  the  part  of  the 
Secretary  to  make  demand  at  any  time 
shall  constitute  a  waiver  of  the  rights 
held  by  the  Secretary; 

(c)  Upon  demand  by  the  Secretary,  the 
borrower  shall  have  a  period  of  not 
more  than  30  days  from  the  date  of 
receipt  of  the  Secretary’s  demand  to 
make  payment  in  full; 

(d)  In  the  event  that  the  failure  on  the 
part  of  the  borrower  to  perform  the 
terms  and  conditions  of  the  loan 
agreement,  or  related  document,  does 
not  constitute  an  intentional  act,  but  is 
brought  about  as  a  result  of 
circumstances  largely  beyond  the 
control  of  the  borrower,  the  Secretary 
may  elect,  at  the  Secretary’s  option,  to 
waive  such  failure,  or  restructure  the 
repayment  required  by  the  loan 
agreement  in  any  manner  the  Secretary 
determines; 

(e)  Should  the  borrower  fail  to  pay 
after  demand  as  provided  in  paragraph 
(c)  of  this  section,  the  Secretary  shall 
undertake  collection  in  accordance  with 
the  terms  of  the  loan  agreement  and  the 
applicable  law. 

$  796.95  Cost  internalization  for  essential 
community  development 

(a)  A  further  form  of  comimuiity 
impact  assistance  to  be  used  for 
Tinancing  essential  community 
development  necessitated  by  the 
construction  and  operation  of  a 
demonstration  facility  is  the  process  of 
cost  internalization.  Under  cost 
internalization,  the  Secretary  may: 

(1)  Require  that  an  applicant  obtaining 
financial  assistance  for  a  demonstration 
facility  under  this  regulation  advance 
funds  for  management  and  essential 
community  development  to  a  political 
subdivision  or  Indian  tribe,  as 
appropriate,  in  which  such  facility 
would  be  located  or  which  would  be 
impacted  by  such  facility,  provided  that 
tax  abatement  credits  are  provided  by 
the  appropriate  political  subdivision  or 
Indian  tribe  over  the  life  of  the 
demonstration  facility  for  such  advance 
payment;  or 

(2)  Require  that  an  applicant  obtaining 
financial  assistance  for  a  demonstration 
facility  under  this  regulation  construct 
the  essential  community  development 


necessitated  by  the  construction  and 
operation  of  the  demonsb'ation  facility 
as  ancillary  facilities  of  the 
demonstration  facility  when  the  political 
subdivision  or  Indian  tribe,  as 
appropriate,  lacks  the  capability  to 
finance  this  essential  community 
development.  The  costs  of  this  essential 
community  development  would  be 
borne  by  the  applicant  seeking  financial 
assistance  for  the  demonstration  under 
this  regulation  and  would  be  included 
within  the  cost  of  the  demonstration 
facility. 

(b)  Under  paragraph  (a)(1)  of  this 
section,  the  applicant  would  be  required 
by  the  Secretary  to  include  capital  costs 
for  essential  community  development 
within  its  demonstration  facility  costs. 
The  funds  provided  by  this  applicEint 
would  then  be  available  to  the  adversely 
impacted  political  subdivision  or  Indian 
tribe,  as  appropriate,  xmder  terms  and 
conditions  prescribed  by  the  Secretary. 
Payments  by  the  applicant  (seeking 
financial  assistance  for  its 
demonstration  facility)  would  be  treated 
as  advances  on  local  taxes  and  credits 
would  be  provided  by  the  political 
subdivision  or  Indian  tribe,  as 
appropriate,  to  the  demonstration 
facility  over  its  useful  life  in  return  for 
such  payments.  Paragraph  (a)(2)  of  this 
section  is  the  least  favored  approach 
and  is  to  be  used  only  where  the  lack  of 
community  or  other  public  capability  to 
administer  the  initial  provision  of 
essential  community  development 
would  necessitate  direct  construction  of 
this  essential  community  development 
to  that  of  the  demonstration  facility. 
Thus,  the  costs  for  this  essential 
community  development  would  be 
included  within  the  costs  of  the 
demonstration  facility  and  the  applicant 
seeking  financial  assistance  for  its 
demonstration  facility  would  arrange  for 
construction  of  the  essential  community 
development  imder  the  Secretary’s 
direction  and  with  the  greatest  possible 
local  public  participation. 

§  796.96  Principal  and  interest  assistance 
for  a  community  impact  assistance  loan 
guarantee  and  direct  loan. 

Principal  and  interest  assistance  for 
community  impact  assistance  loan 
guarantees  and  direct  loans  will  be 
governed  by  the  provisions  of  $  796.15 
“Principal  and  interest  assistance.” 

§  796.97  Environmental  evaluation  of 
essential  community  development 

Each  application  for  impact  assistance 
in  the  form  of  loan  guarantees  or  loans 
for  financing  essential  community 
development  is  subject  to  the  provisions 
of  NEPA.  Normally,  the  environmental 


review  required  pursuant  to  NEPA  for 
essential  community  development  will 
be  included  in  the  environmental  review 
for  the  demonstration  facility  as 
required  in  $  7g6.10(a)  of  this  regulation. 
Essential  community  development  not 
included  in  the  environmental  review  for 
the  demonstration  facility  will  be  the 
subject  of  further  environmental  review 
under  the  requirements  of  NEPA  and  the 
DOE  implementing  NEPA  regulations. 

$  796.98  Essential  community 
development  monitoiing  and  audit 

Both  the  guarantee  and  the  direct  loan 
agreement  shall  provide  that  the  DOE 
manager  and  other  applicable  DOE 
representatives  shall  have  access  to  the 
essential  community  development  sites 
at  all  reasonable  times  in'  order  to 
monitor  the  performance  of  such 
development.  The  borrower  or  the 
lender,  in  the  case  of  a  loan  guarantee 
arrangement,  will  assure  the  availability 
of  information  related  to  the  essential 
commimity  development  as  is  necessary 
to  permit  the  Secretary  to  determine 
financial  soimdness,  management 
stability,  compliance  with 
environmental  protection  requirements 
and  other  matters  pertinent  to  the 
guarantee. 

§  796.99  Examination  of  essential 
community  development  records. 

The  guarantee  agreement  and  the 
direct  loan  agreements  or  related 
docmnents  shall  provide  that  the  lender 
(in  the  case  of  loan  guarantee 
transactions)  and  the  borrower  (under 
both  a  loan  guarantee  and  direct  loan 
agreements)  shall  keep  such  records 
concerning  the  essential  community 
development  as  is  necessary  to  facilitate 
an  effective  audit  and  performance 
evaluation  of  such  essential  community 
development.  The  guarantee  and  the 
direct  loan  agreements  or  related 
documents  shall  also  provide  that  the 
Secretary  and  the  Comptroller  General, 
or  their  duly  authorized  representatives, 
shall  have  access,  for  the  purpose  of 
audit  and  examination,  to  any  pertinent 
books,  dociunents,  papers,  and  records 
of  the  borrower  and  the  lender.  Such 
inspection  may  be  made  during  the 
regular  office  hours  of  the  borrower  or 
the  lender,  or  at  any  other  time  mutually 
convenient.  At  6-month  intervals,  the 
Comptroller  General  shall  make  an  audit 
of  recipients  of  financial  assistance 
under  this  regulation. 
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